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PREFACE 


This book has three primary objects : 

First, to provide teachers of Costing with a clear, concise 
and logically arranged exposition of the essential elements 
of this intricate subject— an exposition upon which they can 
base their own instruction, and one which their students can 
use intelligently for reference and revision ; 

Secondly, to provide students with a readable text-book 
which will interest them, and enable them to acquire a 
thorough knowledge of the ftmdamcntal principles of Cost- 
ing and their application in a practical manner ; and 

Thirdly, to provide costing clerks and others engaged in 
industrial concerns with a clear guide, which will enable 
them to understand the theory of Costing and to install 
satisfactory costing systems in their own works. 

It is hoped that the book will serve the needs not only of 
students taking the examinations of the various profcsstional 
and educational examining bodies, but also of those seeking 
a practical knowledge of the subject with a view to the 
application of the principles of Cost Accounting in their 
daily work. 

The book has been written on the as.sumption that readers 
possess a knowledge of the elementary principles of book- 
keeping and accounts. 

It is sub-divided in such a way as to show the various 
aspects of the subject in logical sequence, and is copiously 
illustrated throughout with forms and accounts that arc 
actually used in practice. In the majority of cases the 
illustrations have been completed with specimen figures for 
purposes of clarity. At the end of each chapter is inserted 
a set of test questions based upon the reading matter con- 
tained in the chapter, and it is hoped that this feature will 
assist students in retaining the subject matter of the book. 
A glossary containing numerous terms and phrases used in 
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costing has been added and it is believed that this will prove 
of value to examination candidates. 

Specimen examination papers set by The Society of 
Incorporated Accountants and Auditors, The London Asso- 
ciation of Certified Accountants, and The Royal Society of 
Arts are included in the Appendix, and acknowledgment to 
the foregoing bodies is due and is here accorded. 

G.R.G. 

R.G.W. 
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CHAPTER I 


THE PRINCIPLES OF COST ACCOUNTING 
Introduction. 

The science of cost accounting may be said to have 
resulted from the growth of industrial activities, combined 
with the development of the competitive element in modern 
business. Although this particular branch of accounting has 
not been adopted unanimously by manufacturers and others 
in this country, there is no doubt that an efficient costing 
system is a fundamental necessity for the sound conduct 
of manufacturing and productive operations. 

The existence of an accurate !5ystem of financial accounts 
will reveal the general position of a business, but it will not 
furnish the special detailed information that is derived from 
an efficient costing system— information that is necessary in 
connection with the internal control and management of a 
business. The stress of modem competitive business 
requires not only a knowledge of the general results of trad* 
ing, but also of the cost of each individual article or class 
of goods manufactured, with a view to ascertaining the 
percentage of profit or loss which will result from each 
distinct trading operation. This information, as will be seen 
later, is given by the institution of a special system of 
accounts for costing purposes. 

The introduction of costing in a business should supply the 
actual cost of each class of item produced, and may enable a 
manufacturer to concentrate upon the production of profit- 
able articles and, wherever practicable, the elimination of 
unprofitaWe articles. Furthermore, when tendering for 
orders the posaHlity of losing profitable orders through ten- 
dering too high, or of obtaining unprofitable orders through 
tendering too low, should be minimised. The maintenance 
(tf an efficient system of costing is particularly necessary in 
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wartime when so many factories are engaged, directly or 
indirectly, in the manufacture and production of war-time 
requirements. 


Essentials of a Costing System. 

In the first place, any system of cost accounts must be 
accurate, as the results derived therefrom are of little value 
unless the elements of uncertainty and wide approximation 
are absent. The percentage of variation should never be 
considerable, and the ultimate results should be capable of 
close reconciliation with the corresponding financial results 
as shown by the financial books of the business in order to 
iisccrtain that all expenditure shown in the financial 
accounts is included in the cost act ounts. Therefore it is 
advisable that the costing accounts should be compiled from 
the same original records, as far as possible, as the financial 
accounts. 

Furthermore, the reader must bear in mind that adequate 
results cannot be obtained without incurring both trouble 
and expense. It will be found in actual practice that the 
cost of instituting and maintaining a sound costing system 
is compensated by the undoubted economies which it efTccts. 
Unless a manufacturer is prepared to devote both time and 
money to obtaining cffuicncy in his costing system, it is 
better for him to dispense with any system than to depend 
upon one which results in information of a misleading 
nature. On the other hand, an endeavour should be made 
to obtain adequate results without incurring unjustifiable 
expense. Experience goes to show that cost department 
salaries should not, on the average, exceed more than i per 
cent to I i per cent of the total payroll of the concern, and 
that the total expenses should not exceed ^ per cent to li per 
( ent of sales. 

Finally, there must be sympathetic co-operation between 
the Works and Cost Office Staffs. The method of cob 
fating the necessary data for the costing department must 
be made as simple as possible, but efficiency and adequacy 
must not be sacrificed to this end. It is not sufficient that the 
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costing data should be accurate, but it must also be available 
within a reasonable period and it must be fully utilised by 
the management. The Cost Accounts should be arranged on 
the double-entry principle and frequent reconciliation should 
take place with the information shown in the Financial 
Accounts ; or, alternatively, a system of interlocking the two 
sets of accounts by means of control accounts should be 
adopted. 

Objects of Cost Accounting. 

The main objects of any system of cost accounting may 
be summarised as follows : 

1. To obtain the cost of: 

(i:^) Any manufactured article 

(d) Any unit of production, 

(c) Any constructional work forming the object of a 

contract, or job ; 

(d) Any particular process of manulacture ; or 

(e) The supply of any services, involving the mam 

tenance of any form of power. 

2 . To obtain information as to whether it is profitable 
to produce any portion of a job, contract or article, or to 
perform any required process or operation, or whether it 
is more profitable to purchase any particular manufactured 
part, etc, from outside suppliers, 

3. To provide reliable information on which estimates for 
future orders may be based, and to serve as a general guide 
for the fixing of profitable selling prices. 

4. To establish a standard of cost for stock articles with a 
view to providing a basis of their cost for future purposes. 

5. To ascertain whether any leakages in materials, labour 
or expenses are taking place, and, if so, their nature and 
extent. 

6. To obtain information as to the productive capacity of 
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any machine or plant, and to reveal any wastage and 
possible improvements in productive methods. 

7. To provide a perpetual inventory of stores and other 
materials, and to indicate slow-moving stocks and thus mini- 
mise the amount of capital locked up in raw materials, work 
in progress and finished goods. 

8. To show what the standard cost of production should 
be under normal conditions, thus enabling the actual costs 
to be compared with the estimated standard costs. 

g. To provide data in the form of reports and statistics 
in order to facilitate, inter alia, the preparation of interim 
financial accounts. 

The maintenance of an efficient system of costing is essen- 
tial not only in normal times, but also in times of depression 
or in times of trade booms, as in bad times inefficiencies in 
production will be revealed and can then be curtailed to 
minimise possible financial losses (or even convert possible 
losses into actual profits), while in good times leakages can be 
prevented or at least minimised in order to increase the 
margin of profit. 

The manner in which the above information is obtained 
by means of an efficient system of cost accounting will be 
explained in detail in later chapters. 


Estimating and Costing. 

It will be observed that one of the main objects of any 
system of cost accounting is to provide reliable information 
on which estimates for future orders may be based, and it 
must be appreciated that estimating differs in many respects 
from costing. 

Estimating b the predetermination of the probable cost of 
a particular job, article, process, etc., under a given set of 
conditions, and it is based on the market price of materials 
and rates of labour at the time of estimating, but having 



PRINCIPLES OF COST ACCOUNTING 


5 


regard to the possible fluctuations in such prices and rates 
in the immediate future. 

Costing, on the other hand, is the ascertainment of the 
actual detail and total cost of a particular job, article, process, 
etc., and it is based on the actual cost of material, labour and 
expenses. 

It has been said very aptly that “ an estimate is an opinion, 
cost is a fact and price is a policy.’' 

Elements of Cost. 

The Elements of Cost consist of materials, labour and 
expenses, and each of these component items may be sub- 
divided into direct and indirect items as follows : 

1 . Prime Cost, comprising : 

{a) Direct materials ; 

(h) Direct labour ; and 
(c) Direct expenses. 

2. comprising : 

(a) Indirect materials; 

{b) Indirect labour; and 
(c) Indirect expenses. 

For example, in the case of a house builder engaged in 
developing a building estate, the division between direct and 
indirect items of cost may be illustrated as follows : 

(x) Direct materials — bricks, lime, cement, tiles, timber and 
glass. 

fa) Direct labour — wages of bricklayers, plasterers, roofing 
and wall tilers, and joiners. 

(3) Direct expenses— carriage on direct materials, transpgrt 

of workers and hire of scaffolding and other apparatus. 

(4) Indirect materials — nails and screws. 

(5) Indirect labour — wages of foremen and night watchmen. 

(6) Indirect expenses — depreciation of plant and builder's 

ofiice administrative expenses. 
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Prime Cost includes all expenditure in labour, materials 
and services which can definitely be allocated or charged 
to a specific article, process, job or contract. 


Oncost includes all indirect expenditure which cannot 
definitely be allocated or charged to a specific article, 
process, job or contract and which therefore must be spread 
over all the work. Oncost may, for purposes of conveni- 
ence, be sub-divided into four groups as shown on the 
opposite page. 


Composition of Total Cost. 

All expenditure which can directly be allocated or 
charged to a specific job, contract, etc., is, as already stated, 
termed Prime Cost. 

All expenditure which cannot directly be allocated c r 
charged to a job or contract is termed Oncost. This term 
is a very convenient one as it is both brief and comprehen- 
sive, signifying all indirect revenue expenditure which is 
added to the prime cost, and the term is certainly preferable 
to such alternative expressions as “ Expense Burden,’’ and 
“ Establishment Charges,’’ On the other hand, it is advisable 
to note that some authorities favour the term “ Overheads ” 
in place of the term Oncost. 

In this work the authors have used the expression 
“ Oncost,” and this term should be taken as synonymous 
with the term “ Overheads.” 

The prime cost of an article, etc., plus the works oncost 
thereon is said to be the Works Cost, while the addition of 
office (or administrative) oncost and selling and distributive 
expenses to the works cost represents the Total Cost of the 
same article, etc. The various elements in the composition 
of the total cost will be explained in detail in later chapters, 
but at this stage they may be shown diagrammatically in the 
form adopted on page 8. 
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Direct Labour and Direct Materials and Direct Expenses 


Prims Cost 


Works (or Factory) Oncost (Indirect Labour, Materials and 
I Expenses) 

Works (or Factory) Cost 


Office (or Administrative) 
Oncost 


Selling and Distributive 
Expenses 


Total Cost. 


The addition of the percentage or margin of profit to (or 
the deduction of the margin of loss from) the total cost will 
therefore represent the selling price of the article, job, 
contract, etc. 

The actual total cost of production as represented by the 
works cost plus office oncost, over a given period, is shown 
in more or less detail in the Financial Trading and Profit 
and Loss Accounts, but such figures are useful for costing 
purposes only as a check on the cost records. Furthermore, 
the Profit and Loss Account includes items of expenditure 
which may be excluded from the cost records. Such items 
arc shown on the preceding page under the headings of 
“ Selling and Distributive Expenses,” but it should be noted 
that the exclusion of such items is a matter of some con- 
troversy among costing authorities. 

The authors favour the exclusion of “ Selling and Distri- 
butive Expenses ” as explained later on page 107. 

The item “ Advertising” could be included under ‘‘ Sell- 
ing and Distributive Expenses” if such expenditure was 
absolutely necessary for the whole of the products of the fac- 
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tory or works. If, however, the adverti^ng ex^diture was 
incurred only in connection with a particular line of pro* 
ducts, an effort should be made to recover the expense as a 
direct charge against that line of products. 

With regard to the items falling under the heading of 
'' Works Oncost,” it is understood, of course, that the wages 
paid to electricians, toolmakers, blacksmiths, cranemen, etc., 
relate to work of a general character, which cannot directly 
be allocated or charged to any particular jobs or contracts. 

If the item Carriage Inwards ” is capable of analysis 
without the expenditure of considerable time, any portion 
of the expense which can directly be applied to specific raw 
materials should be so treated. 

The item ‘‘ Taxes ” in both the works oncost and office 
oncost is understood to mean local taxes only, as distinct 
from Income Tax, which is an appropriaHon of profits and 
not an expense of production, Le., a charge against profits. 


Test Questioiit 

A. What are the objects of instituting a system of Cost 

Accounting? 

B. Would a Costing Department be of any service to the 

following : 

(a) Motor Garage Proprietor ; 

(b) Tailor and Cutter; 

(c) Solidtor; 

(d) Bill Poster; 

(e) Auctioneer? 

Give reasons for your answers. 

C* What are the objects of Cost Accounts and what tests can 
be applied so as to ensure their accuracy as far as possiMe ? 

D. What results are to be obtained from the keeping of Cost 
Accounts that cannot be obtained from the usual Financial 
Accounts? 
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E. Tabulate the “ Elements of Cost/' showing the usual items 

of expenditure appertaining to each. 

F. What do you understand by : 

Prime Cost ; 

Works Cost ; 

Office Ex[)enses, and 

Selling and Distributive Expenses r 

G. Under what headings may '* Oncost " be sub-divided? 

Wiite down each of the following items under the appro- 
priate heading : 

Belt Fasteners. 

Timekeepers' Wages. 

Salaries. 

Depreciation of Motor Dorry. 

Audit Fees. 

Ambulance Supplies. 

Repairs to Experiment Shop 
f'arnage (Inwards and Outwards). 

H. One of the elein<‘nts of Prime Cost is " Direct Materials." 

Give examples of the items you would consider to be 
included under the term " Indirect Materials " 

J. Mention six items which would fall under the heading of 

“ Selling and Distributive Expenses/' and state whether 
such items should be included in the costs of production 
or not. Give reasons for your answer. 

K. Taking an ordinary Financial Trading and Profit and Loss 

Account, marshal the items into groups representing: 

(a) Manufacturing Expenses 

(b) Administrative Expenses 

(c) Selling Expenses, 

L. A manufacturer tells you that the establishment of a Cost- 

ing Department would involve too much expense. Write 
a short letter in reply, stating why you do not agree with 
him. 

M. Give a few examples of the various ways in which Cost 

Accounts assist the executive or management of a business. 
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N. It has been said that Cost Accounts are the key to economy 

in manufacture. Explain this statement. 

O. Distinguish between the terms "Costing,” and " Estimat- 

mg. 

P. To a suggestion made by you to a client (a Toy Manufacturer) 

that a system of Cost Accounts should be suitable, he 
replied that such a system was unnecessary, too expensive 
and impracticable owing to the nature of his business. 
Further that his workmen would have so many forms to 
fill up that they would have no time left for the purpose 
of manufacture. Answer these objections. 
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METHODS OF COSTING 
Selection of Method. 

The essence of cost accounts may be said to be analysis, 
and the form which this analysis of direct and indirect items 
of expense will take depends primarily upon the particular 
circumstances of each individual business. No doubt the 
reader will be aware that the fundamental principles under- 
lying the financial accounts of all businesses are well defined, 
but that the form of the final accounts themselves are 
framed so as to correspond with the organisation and special 
requirements of the particular business concerned. 

Similarly, it Is not practicable to devise a uniform system 
of cost accounts that may be applied to every individual in- 
dustry. The system of costing adopted in any particular 
case must be designed to suit the business under considera- 
tion, and there must be no attempt to make the business fit into 
any rigid cos ing system. As in the case of financial accounts, 
the underlying theoretical principles are fairly definite, but the 
practical application of those principles is determined solely 
by the nature of each particular industry or business. It will be 
quite obvious, for example, that the system of costing used 
in an engineering establishment could not be equally applied 
to a chemical works. 

It is suggested that the following general conditions should 
be observed when installing a costing system : 

1 . The system must be framed and adapted to suit the 
requirements of the business, without involving drastic alter- 
ation of the existing organisation of the business. 

2. The system mmt represent a profitable investment to 
the manufacturer, etc., i.e., the cost of installing and main- 
taining the system must be more than offset by the econo- 
mies effected. 
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3. The system must be simple but practical and unneces- 
sary elaboration should be avoided, the various forms 
to be filled in by workers should involve as little clerical 
work as possible to ensure the fullest co-operation, 

4. The system must be elastic and readily adaptable to 
any change in the requirements and general conditions of 
the business. 

5. The system should pro\'ide for the presentation of all 
costing data at frequent and regular intervals with a reason- 
able degree of promptness. 

6. The system should be interlocked with the general 
financial accounting system, or capable of close reconcilia- 
tion therewith, so as to ascertain that all expenditure appear- 
ing in the financial accounts is recorded in the cost accounts. 

General Sub-division. 

The methods of costing at present in use may be divided 
into the three following general classes : 

(a) Job Costing, where each batch or unit produced 
is quite distinct from others and can be readily 
separated ; 

lb) Process Costing, where production involves con 
tinuity through a distinct series of processes, th< 
same product being produced for fairly lengthy 
periods of time, and 

in operating Costing, where services are rendered 
rather than goods produced. 

It is now proposed to give a general indication of the typo 
of industries, etc., to which these three main methods of 
costing arc applied, and of various other methods which arc 
closely related to certain of the aforementioned methods. 

Job Costing. 

The Job Costing method is applied to industries that pro- 
duce a definite article, or scries of articles, or that undertake 
any work of a constructional nature. It is particularly suit- 
able in all cases where it is desired to obtain the cost of a 
number of contracts of an aitircly distinct and non-rccur- 
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ring nature. This method of costing can therefore be ap- 
plied, inter aliay to the following types of businesses : 

Engine Makers* Establishments. 

Machinery Makers. 

Builders' and Contractors* Works. 

Shipbuilding Works. 

Motor Repair Garages. 

Reinforced Concrete Works, etc. 

Various other terms are applied to Job Costing, such as 
"Terminal,” “Contract,” “Special Order,” etc., but the 
term “ Job ” is more usual and will be used throughout this 
work. The terms “ Terminal ” or “ Contract Costing ” are 
generally used in the case of constructional work, 
builders, while the term “ Special Order Costing ” is used 
where the costing is based on a single order consisting of one 
or more articles, machinery manufactures. 

Process Costing. 

The Process Costing method is applied to industries that 
produce the finished material by means of a series of pro- 
cesses, or stages, in any of which processes, or in the finished 
state, it would be impossible to trace prime cost expenditure 
to a given order. It is particularly suitable in all productive 
industries where by-products and residuals naturally occur. 
This method of costing shows the expense for each process 
and it is applicable to the following industries, amongst 
others : 

Chemical Works. 

Soap Works. 

Artificial Silk Factories. 

Varnish Works. 

Textile Mills. 

Paper Mills. 

Tanneries. 

Chromium Plating Works, etc. 

In some manufacturing concerns it may be possible, and 
even necessary, to apply cither a combination of the Process 
and Job methods of costing, or both methods side by side. 
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The clerical labour involved in the compilation of Process 
and similar methods of costing is much less than that re- 
quired for Job Costing. For example, there may be onh 
two or three to half-a-dozen processes in one manufacturing 
concern, whilst in another concern, where Job Costing is in 
operation, there may be a considerable number of jobs, 
each of which requires separate treatment in the < osting 
records. 

Operating Costing. 

The Operating Costing method, which is sometimes re- 
ferred to as “ Working” or “ Running” costing, is applic- 
able to those concerns where services are rendered rather 
than goods produced ; e.g,^ railways, tramways, fleets of 
motor lorries, electric power stations, etc. The costs are 
based on a well-defined unit ; e.g,, train-mile, lon-milc, kilo- 
watt-hour, Board of Trade unit, etc. 

Although in actual practice the three above costing 
methods are the most general, there are other methods util- 
ised in certain industries. These methods, which are ex- 
plained in the following paragraphs, are more or less related 
to the “ Process ” costing method, although it is contende J 
that Multiple Costing is more related to Job frosting than 
to Process Costing. 


Single (or Output) Costing. 

The Single (or Output) Costing method falso referred to 
as Unit Costing) may be regarded as a variation of Proce.ss 
Costing, a single product being manufactured or extracted 
with little actual conversion by distinct processes. I his 
method is applicable to businesses and industries where 
the article manufactured or produced is a product of 
a uniform type, such as coal, beer, flour, marble, bricks, etc. 
In such industries the costs are obtained on the basis of a 
** natural ” unit of output, such unit being the basis of the 
selling price of the commodity ; e,g., a ton of saleable coal 
(in a colliery), a standard barrel of beer (in a brewery), etc. 
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The average cost is obtained by dividing the classified items 
of direct and indirect expenditure by the total number of units 
of the production ; the output, during a given period. 

Multiple Costing. 

The Multiple Costing method is utilised by businesses 
where the production comprises a variety of articles that 
differ in type, size, and value and in the number and variety 
of processes that are necessary for the completion of a fin- 
ished article. This method of costing is applicable where 
such articles as the following are manufactured : 

(aj Boots, shoes, slippers, leggings, etc. 

(6) Hosiery and woollen goods. 

(c) Electrical httings. 

(d) Motor and cycle accessories. 

(e) Wireless and gramophones. 

rhe products are divided into groups, or classes, and the 
expenditure in materials, labour and other expenses is re- 
corded separately for each class, or group. 

Multiple Costing is also sometimes referred to as ‘‘ Com- 
posite Costing.” 

Batch Costing is a method of ascertaining the cost of 
‘ groups ’ or ‘ batches * of similar articles. Each batch being 
treated as a unit. This practice has been largely adopted 
by the aircraft industry and by the manufacturers of aero 
engines and components. 

Departmental Costing. 

The Departmental Costing method is a combination of the 
Job and Process Costing methods, and is employed in busi- 
nesses which are capable of being divided into a number of 
distinct departments, and where it is desired to obtain the 
cost of each department separately, e.g,, printers and pub- 
lishers, departmental stores, etc. In this case. Job Costing 
is applied to the articles produced as far as prime cost 
is concerned, and oncost is allocated to each department 
only in respect of the articles which are dealt with in that 
department. 
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For the purpose of avoiding confusion in the reader s mind, 
it will be opportune here to make a brief referenc e to three 
terms, ‘‘ Municipal Costing, Uniform Costing and Stan- 
dard Costing,” as these arc, strictly speaking, not methods of 
costing in the same sense as the above descriptions. 

Municipal Costing. 

This comprises any one or more of the above methods of 
costing according to the nature of the works and services 
undertaken ; e,g.y Housing — Job or Contract Costing ; Gas 
or Electricity- Process Costing: other Services — Unit 
Costing. 

Uniform Costing. 

This is the similarity of procedure and bases of computa- 
tion, percentages, etc., in compiling the data in the appro- 
priate method of costing used by manufacturers or groups of 
manufacturers in a given industry. 

Standard Costing. 

This constitutes a method of controlling or checking the 
degree of productive efficiency as revealed by a comparison 
of the standard cost with the actual cost. 

Uniform and Standard Co.vting are dealt with more fully 
in Chapter XIV. 

In times of national emergency, use is also made of Cost- 
Plus Costing and Target Costing. 

Cost-Plus Costing. 

This refers to contracts placed with contractors on the 
basis of prime cost plus an agreed sum or percentage to cover 
oncost and profit. The prime cost refers to direct labour, 
materials and admissible direct expenses, such as plant hire, 
transport of materials and plant, etc. Great care is necessary' 
to see that only agreed items are admitted to the cost. This 
method is usually adopted only when there is need for rapid 
execution of contracts without waiting for the fixing of 
definite contract prices, as in wartime, and the method is not 
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regarded as satisfactory in normal circumstances owing to the 
possibility of abuse and the lack of incentive to minimise 
costs. 


Target Costing. 

This method is used in connection with large constructional 
contracts, and involves the careful calculation of anticipated 
prime cost, usually by experienced surveyors in consultation 
with accountants. This anticipated cost is treated as the Tar- 
get Cost, and on the cost so determined the contractor is paid 
either an agreed percentage or a fixed sum to cover his oncost 
and profit. The percentage may be determined by tenders, 
the lowest being usually accepted, or it may be one agreed 
directly with the contractor. In order to encourage econo- 
mical work, it may be agreed to give the contractor a pre- 
determined bonus, such as a percentage of the saving on the 
target cost. Clauses may be inserted in the contract to 
provide conditions for unasccrtainable increases in such items 
as subsequent rises in wage rates, prices of materials, etc., and 
the cost of any required deviations from the work to be added 
to the target cost. 

In the (ase of both the above-mentioned methods of 
costing, accountants independent of the contractor are 
usually employed to scrutinise the costing records and 
arrounts. 

Units of Cost. 

The unit of cost of any particular business is an important 
factor in determining the method of costing that should be 
adopted with a view to giving the most efficient and satis- 
factory results, and it is essential that the unit adopted should 
be practicable, not too large and not too small. The unit of 
cost will obviously be different in distinct industries, and it 
inay also vary as regards concerns in the same industry, while 
different units may be used in the distinct sections of a single 
business. 

In this connection it is considered advisable to indicate 
the units of cost of various typical businesses, and the reader 
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is advised to memorise these given units and to endeavour 
to visualise the unit that would be adopted in any other type 
of business. 


Business. 

Mines and Quarries 
Gold Mines 

Steel Works 

Collieries 

Breweries 

Flour Mills ... 

Paper Mills 

Brickworks 

Biscuit Factories ... 
Textile Factories . 
Spinning Mills 

Hotels 

Gasworks 

Waterworks 
Electric Power Stations 

Railways 

Tramways 

Envelope Manufacturers . 
Electro Plating 

Hospitals 

Road Construction ... 

Road Surfacing ... 


Unit of Cost. 

Ton of ore, stone, etc., raised. 

Ounce of gold recovered ; ton of ore 
crushed or treated . 

Ton of steel. 

Ton of saleable coal raised. 

Standard barrel of beer brewed or 
racked. 

Standard sack of flour. 

Ton of paper or pound of paper. 

1,000 bricks made. 

Tin (standard) or cwt. of biscuits. 

Yard of material. 

Found of yarn. 

Visitor per day. 

Therm: or i,otx) cubic feci of gas 
sold; or ton of coal carbonised. 

1,000 gallons of water consumed 

Ton of coal used; kilowatt-houi ; 
or loo Board of Trade units sold. 

Ton-mile (for goods Irafi&c) or pas 
senger-mile (for passenger traffic) 

Car-mile or passenger-mile 

1,000 envelopes made. 

Square inch plated, or per standard 
article. 

Occupied bed. 

Cubic yard of excavation and fill- 
ings. 

Superficial square yard. 


In actual practice, the difficulty arises of determining 
exactly which costing method should be applied to a par- 
ticular business, and it must be emphasised that a wide and 
detailed consideration should be paid to all the circum- 
stances involved with a view to adopting or propounding a 
scheme which will most adequately provide the information 
required by the management. It is again emphasised that it is 



ELEMENTS OF CX5STING 

not practicable to allocate any particular method of costing 
to any given industry, as different methods may be employed 
by concerns in the same industry, or two or more distinct 
methods may be employed in a single business. 


Test Questions 

A. What arc the determining factors that a manufacturer must 

lak(‘ into consideration when deciding the particular 
method of costing that is most suitable to his business ^ 

B. Define the following terms : 

{a) Operating Costing. 
ib) Departmental Costing 
(/ ) Multiple Costing 
(d) Process Costing. 

C. What method of costing would you apply to the following 

industries ? 

(а) Furniture Manufacturer. 

(б) Slate Quarry. 

(6) Boot and Shoe Manufacturer. 

{dj Motor Bus Service. 

{a) Iron and Steel Ke-rolling Mill. 

(/) Colliery. 

ij?) Paint Manufactuicr. 

(/?) Gasworks. 

(0 Printer. 

(l) Shipbuilding. 

(k) Weaving. 

(/) Oil Refilling. 

(m) Power Station, 

(n) Motor Haulage. 

D. Explain fully the difference between the “Job*' and 

Process “ methods of costing. Name any industry with 
which you are familiar and state which of these methods 
you would apply and why 
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B. To which particular method of costing are both the Job 
and Process methods applied in conjunction ? Hrielly 
indicate the manner in which this combination of methods 
is effected. 

F. What do you understand by the term " Unit of Cost ? 

Give the units that you consider most applicable to, and 
most used in, any four industries known to you. 

G. What would you take as the unit of cost in the lollowinj.' 

cases : 

(a) Iron Foundry. 

(b) Electricity Undertaking. 

(c) Brewery. 

(d) Building Contractor 

(e) Railway Company. 

(/) Gold Mine, 

(^) Brickworks. 

H. Explain briefly the uses of the following terms 

(fl) Municipal Costing. 

(b) Cost-plus Costing. 

(/:) Target Costing. 

(d) Uniform Costing. 
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PRIME COST— DIRECT LABOUR 

One of the elements of cost given under the heading of 
Prime Cost in Chapter I is “ Direct Labour ” ; that is, Wages 
which can be directly, or definitely, allocated or charged to a 
particular Job, or Contract. 

In the present chapter it is proposed to deal fully with this 
particular clement, special attention being paid to the fol- 
lowing matters : 

(а) Methods of recording Workmen’s Time ; 

(б) Method of recording Wages in the Wages Book ; and 

(c) Incidentally, a method of counting out the Workmen's 
Pay, in order to facilitate the location of errors. 

A detailed consideration of the principal modem methods 
adopted in practice for the remuneration of workers will be 
deferred until the following chapter. 

It will be found that even in those concerns where a cost- 
ing system is dispensed with, there is some fixed system for 
dealing with the calculation and payment of the wages of 
employees. Therefore in the institution of a system of cost 
accounts the existing system as regards wages should be util- 
ised as far as possible for the ascertainment of prime cost 
charges. Generally it will be found that considerable modi- 
fications are necessary in order to ensure the detailed infor- 
mation of labour costs required for costing purposes. 

There may be said to be two separate and distinct records 
of time necessary for costing purposes, the first being the 
basis for the compilation of the pay roll at the end of each 
week and the second the detailed analysis of labour costs 
into the individual jobs upon which such labour has been 
expended. 
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Records of Employees. 

An efficient wages system cannot be said to be complete 
without the keeping of a detailed record of all employees by 
means of specially ruled cards which arc usually filed in 
card index cabinets. These cards enable all information, as 
regards any particular employee, to be available as and 
when required. It should be noted, however, that these cards 
arc merely kept for memorandum purposes, and do not 
enter into the general system of time records. The detaib 
usually recorded by such cards arc clearly indicated on the 
following specimen form : 


Nam«i 


EMPLOYEE'S RECORD CARD. 

I 

Address _ , , Age Trade Number 

I Engaged 


Previous Employer 

Reasons lor leaving Employer. 
Character 


WAGES. 

Engaged ; Increase j New Rate j Increase j New Rate 

at I Date Amount | of Wages Date | Amount; of Waees 


National Insurance 
Health 


Unemployment . 

pate of Discharge 

Reasons for Discharge., 
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It is suggested that separate records should be kept for 
Income Tax deductions from employees’ remuneration. 

When a worker is given an increase in wages, a Wages 
Advice Note is made out and sent to the cost office and 
wages department so that the necessary alterations can be 
recorded. When a worker is discharged or terminates his 
employment for any reason a Discharge Note is made out so 
that his name can be removed from the wages record. Before 
the worker is paid off he is required to return any tools which 
may be in his possession, and obtain a T ool Clearance Receipt 
from the tool store in respect thereof. If any tools which 
have been handed to him have been lost or carelessly 
damaged, the monetary value of the loss will be indicated on 
the Tool Clearance Receipt, so that the necessary deductions 
can be made from his wages ; but this method of imposing 
penalties is not adopted universally. 


Methods of Recording Workmen’s Time. 

The first essential is the ascertainment of the total time 
spent inside the factory, etc., for which the workman is en- 
titled to draw wages, while the second essential is the ascer- 
tainment of the actual time spent by the workman upon 
each separate job, process, operation, etc., in order to ascer- 
tain the correct labour charge to each separate unit. There 
is Iraund to be some difference between the total time spent 
inside the factory and the actual time spent on productive 
work, and any such difference must be investigated and 
accounted for. A certain part of the difference between the 
two tinies will be unavoidable, e.g., the time spent in getting 
to and from the works entrance to the worker’s own depart- 
ment, and an allowance can be made for such unavoidable 
idle time. 


If the difference exceeds the agreed allowance for normal 
Idle time it b essential that any abnormal idle time should be 
subject to thorough investigation. 

WhethCT payment is made according to the quantity of 
work produced, termed « Piece Work,” or per hour, day or 
week, termed “ Time Work,” the basis is usually the hourly 
tune occupied on such work. In other or both cases, tlrcrC' 
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fore, it is necessary to ascertain the number of hours each 
workman has completed during the period for which pay- 
ment is to be made. 

The two chief methods of recording workmen’s time arc 
the Check or Disc method and the Time-Recording Clock 
method. These two methods will be explained in the follow- 
ing paragraphs and the reader must remember that, al- 
though authorities differ as regards the merits of each 
method, there are distinct advantages to be found in both 
cases. It is usually found, however, that a proportion of 
the detailed clerical work may be eliminated and more in- 
disputable and accurate records obtained by the use of 
mechanical devices. 

Check or Disc Method* 

The original method of time recording was that which 
relied entirely upon the records of a “ watchman ” or time- 
keeper, who noted the times of all workmen on entering and 
leaving the works. The inevitable disputes associated with 
this method soon caused it to fall into disrepute, therefore it 
can be ignored in considering modern practice. It should 
be borne in mind, however, that this system is still adopted, 
particularly in the case of outside contracts,” e.g,, in the 
case of the employees of the smaller type of builder and 
contractor engaged on work away from the builder’s yard. 

The check or disc method was then instituted, as repre- 
senting an improvement on the pre-existing method. This 
method, which is still in use in many concerns, but which is 
gradually falling into disuse, usually involves the use of a 
board or boards, containing number'^d hooks, hung at the 
entrance to the works or factory. Each workman is provided 
with a metal disc or “ check ” bearing his particular num- 
ber. This check is pierced with a hole and hung on the par- 
ticular hook bearing the corresponding number to that 
shown on the check. 

The workman, on entering the factory, removes the check 
bearing his number from the board and deposits it through a 
slot into a box provided for its reception. On the expiration 
of the few minutes grace usually allowed after the time of 
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Starting, the box is removed, and another box, called the 
“ late ” box, is substituted. Into this late box the late-comers 
deposit their checks. 

The boxes arc emptied periodically by the Time-keeper, 
who then makes a record of the checks in a Time Book as 
shown by the specimen entry on page 27. 

A boy then hands the checks round to the workers in the 
various shops, or the checks arc replaced on the numbered 
board, in order that the men may re-deposit the checks in 
the check-box on leaving the works at lunch time. 

The Time-keeper will again empty the boxes, and record 
the checks in the Time Book, after which he will arrange the 
checks in numerical order on the check-board. 

This process is repeated every time the workmen enter 01 
leave the works or factory. 

As wc have already intimated, this method of recording 
time is, however, falling into disuse apart from the smaller 
type of concern whose activities do not justify the expense of 
the installation of automatic time-recorders. Unless the 
utmost confidence can be placed in the honesty of the time- 
keeper, the system Ls unsatisfactory to the worker and to the 
employer, and it is open to abuse by unscrupulous workmen. 
For example, it is possible for a workman to take a fellow- 
workman s check off the check-board by pre-arrangement, 
and deposit it with his own in the check-box— the fellow- 
workman entering the works surreptitiously at a later hour. 
Or a dispute might arise as to the substitution of the “ late ” 
box for the “ early ” box before the period of grace had 
expired. 

A similar method to the above is that by which the work- 
man is given four metal discs of different shapes and sizes 
two of these being used for the morning and the remainmg 
two for the afternoon. On arriving at the works in the morn- 
ing at the correct time, the workman places the proper disc 
m a box specially prepared to receive it by means of a slit 
corresponding to the size of the disc. If the workman is late 
the second disc is placed in the late box, the fust box having 
been previously removed at the expiration of the period of 
grace. This late box is constructed in such a manner that 
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only the “ late ” discs can be inserted therein ; this may be 
cfTccted by a smaller slit in the late box th:m in the normal 
box. The works gates are closed for a certain time after the 
removal of the first box and arc then reH)pcned for a short 
period, thereby enabling the approximate iimount of time 
lost by latc-comcrs to be ascertained. 

On the other hand, late discs may be dispensed with, all 
latc-comcrs being noted, as regards time of arrival, by the 
gate-keeper or time-keeper. 


Time-Recording Clock Method. 

The modern method of automatically recording the time 
a workman enters and leaves the works, by means of auto- 
matic time-recording clocks, is becoming very p>opular in 
this country. 

This method is a decided improvement on the aforemen- 
tioned time book and metal check method, the main ad- 
vantages being that : 

1. A written record of the times of arrival and departure 
of all workmen is provided on a card, roll, or sheet ; thus 
disputes arc more unlikely as the workman is enabled lo 
check up the actual time of his arrival or departure. 

2. Fraud is ininimised, particularly the possibility of one 
workman clocking on for a fellow-employee, for a bell usu- 
ally rings each time the automatic clock is operated. 

3. The preparation and compilation of wages is facili- 
tated. 

The deductions for National Insurance shown in the speci- 
men Time Card illustrated on page 29 and subsequent 
documents or records arc merely inserted for illustrative 
purposes and are not necessarily indicative of present rates' 
or contributions. 

The essential accessories of the card type of time-recorders 
aic a special time-recording clock, two racks-one on each 
side of clock ; i.e., an » in ” and an “ out ” rack rcspec- 
reception of the workmen’s time cards 
There arc various types of time-recording clods in 
general use and they may be broadly classified into : 
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TIME CfiRd 


No. 4m 

No 13 - 



IBM UNITED KINdDOH LTD. 

fbrmHy 

INTERNATIONAL TIME RECOI»tpiNG CO.. LTD. 
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(1) Card time-recorders; and 

( 2 ) Miscellaneous time-recorders, which record the times on 

a roll or sheet inside the clock, e,g„ key time- 
recorders and radial or dial time-recorders. 

It is proposed, in the first place, to indicate the prtKcdurc 
adopted in the first group ; i.e., the system by which the 
workmen’s times are recorded upon separate cards. 

The Time Card itself is usutdly ruled as shown on the 
previous page, although a number of alternative rulings arc 
available. 

The cards arc arranged in the rack in numerical order by 
the Time-kceper or Time Clerk. As the workman enters the 
works he takes out the card bearing his number, inserts it in 
a slot fixed underneath the clock dial, and then presses a 
lever in the front of the clock, which simultaneously rings a 
bell and prints the time, hour and minutes, on the card, 
thus : 9®'’( i.e., 6 minutes past 9). He then places the card 
in the appropriately numbered receptacle in the card rack on 
the other side of the clock. The actual procedure is clearly 
indicated by the illustration on page 3 1 . 

When the workman leaves the works, he reverses the oper- 
ation, taking the card from the rack in which it was placed 
on entering the works, stamping his time of leaving on the 
card, and then placing it in the rack from which he took 
it on entering the works. 

An inspection of the out ” rack will reveal all absentees, 
while at the usual close of business an inspection of the “ in ” 
rack will reveal all employees who have not yet left the 
works or factory. 

It is possible to arrange for the times of arrival and depar- 
ture to be printed in red ink on the cards after a pre-arranged 
fixed time, e.g., the normal times of arrival and departure, 
thus facilitating the calculation of wages with regard to late- 
comers and those employees working overtime. In some 
cases the clock records the day of the week in addition to the 
time, while in other cases it also records the date and the 
month. 

This method, as already stated, practically eliminates all 
disputes as to the time the worlonan enters or leaves the 
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works, and although it might be possible for a workman to 
insert a “ colleague’s ” card in addition to, though separ- 
ately from, his own, such a procedure would be very risky, 
owing to the fact that every time the clock lever is depressed 
there is a distinct ring of the bell, which enables the Time- 
keeper to exercise a closer watch on abuses of this kind than 
is possible with the check system. 

At the end of the week, the Time or Wages Clerk collects 
the cards from the rack, and substitutes a new supply for the 
ensuing week. 

The times on the current week’s cards arc then totalled, 
and extended at the respective workmen’s rates, and the in- 
formation is afterwards entered on the Pay Roll, or in the 
Wages Book, as the case may be. 

As indicated above, there arc other methods available for 
the automatic recording of workmen’s time. In every case 
time-recording clocks are utilised, the essential difference be- 
ing in the mode of registration of the time. For example, 
the key method may be adopted, by which a numbered key 
replaces the lime card, this key being inserted in a special 
keyhole in the clock, thereby enabling a printed impression 
to be made on a paper roll inside the clock of the number 
and the times of arrival and departure of each individual 
workman. Thus in this case a chronological record is avail- 
able of the times of arrival and departure of workmen, from 
which record the time records of each workman can be com- 
piled. 

On the other hand, a further type of time-recorder may 
be used by which registration is effected by means of a 
pointer-arm, which is swung round until it reaches the work- 
man’s number on the rim of the hoop-like fitting ; this poin- 
ter is then depressed, thereby recording the required details 
as regards time on the time sheet previously inserted in the 
machine which revolves in relation to the movements of the 
pointer. 

The subject of automatic time-recorders is a fascinating 
one, but unfortunately it is not possible to explain the vari- 
ous systems in detail except in a book devoted to this and 
similar machines. The reader is firmly advised to extend hb 
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Study of this absorbing subject by a perusal of the catalogues 
of the leading manufacturers of automatic time recorders ; 
e,g., the Gledhill Brook, the Dcy, the International, the Blick, 
etc. 

On the following page is an illustration of a Pay Roll, or 
Wages Book showing a corresponding entry to that already 
shown previously in the specimen Time Book on page 27. 


Time Sheets. 

In addition to the Time-Recording Cards, each workman 
is supplied with a Time Sheets on which is entered day by 
day, by the workman, full particulars as to the nature of 
the work he has done, with the relative number, or numbers, 
of the job or contract on which he has been engaged, indi- 
cating the amount of time expended on each of such jobs. 


TIME SHEET 


Check No. 
Name'A^* 




Week 


Dept. 




Day 

Job No. 
or Symbol 

Operation 



Thursday 



_ ^ 

/ 

Friday 

If 

/ 

// 

r 

3 

Saturday 

// 

e» 

r 







Monday 



T 


Tuesday 

r. 

0* 

5" 

■fl 

Wednesday 

/73 

*0 

Pt 

3 

Foreman's Signature 

Checked hy 

Total Reg. Hrs 
Overtime 

Total Hrs. pd. 



■ 

■ 

1 

V- 

B 

! 

1 

5'Ct 


It should be noted that overtime may count as time and 
a quarter, time and a half, or double time, according to the 
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basis adopted in each case. The total equivalent of ordin** 
ary hours is placed in the overtime column, thus 3 hours 
overtime at time and a half is equivalent to 3 plus i i ; f .e., 
4I ordinary hours, this latter figure being shown on the Time 
Sheet. The manner in which these Time Sheets are com- 
pleted is indicated by the specimen example on page 33, 
showing the Time Sheet corresponding to the illustration on 
page 29. 

These Time Sheets are signed by the Foremen of the re- 
spective departments, or shops, and sent to the Wages Office. 
The Time Sheets are then compared with the Time-Record- 
ing Cards by the Wages Office staff, and the total number 
of hours agreed. 

The weakness of this system of Time Sheets is that they 
are not usually filled up until towards the close of the week ; 
thus it is impossible to obtain a higli degree of accuracy, 
while in certain classes of work the sheets are liable to become 
creased, dirty, or oily, and hence not easily decipherable by 
the Cost Department. 

Furthermore, where a workman is engaged on both piece 
work and day work, it is possible for him to manipulate the 
records of his time to his decided monetary advantage, by 
increasing the time shown for day work and correspondingly 
decreasing the time spent on piece work. An additional dis- 
advantage is that “ waiting ” or “ idle time, e,g., time lost 
by a workman standing idle owing to jobs not being ready, 
may be charged up to a job as direct labour. 

The foregoing disadvantages may be obviated or at least 
minimised by the use of Daily Time Sheets or by the use of 
Job Tickets or Joo Cards, whereby the time devoted to each 
job is entered on the special sheet, ticket or card applicable 
to that particular job. This method ensures a more accurate 
record of the time expended on each job and enables the 
exact amount of waiting time to be ascertained. Alternatively 
each worker may be supplied with one Time Sheet for record- 
ing total time and a separate Job Ticket or Card for each job 
for recording productive time — in fact the method adopted 
will depend largely upon the class of work performed. 

A specimen Daily Time Sheet is shown on page 36. 
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Wages Abstract. 

The Time Sheets arc then passed on to the Cort Depart- 
ment, where the cost clerks analyse them and write out the 
details in the classified order of the Job Numbers on Wages 
Abstract Sheets, in order to facilitate the posting to the Cost 
Ledger. These sheets are usually ruled as shown in the illus- 
tration on page 38, a specimen entry being inserted for 
purposes of clarity. 

When separate Job Tickets or Cards are used for each job, 
the Wages Abstract Sheets can be dispensed with, the posting 
to the Cost Ledger being effected from the Job Tickets or 
Cards. 


TIME sheet 

Cli<’( k No Day 

Date /VifTfr ff 

Name 'IaJ . Week ending 

Job No I Time ' ■ i 

01 ‘ ' ! /* s d 

Symbol - < )|h ration I Start Finish Hours j Rate ! ^ 


20Q 17 '^ S ^1' 10 


Worker's Signature Foreman s Signature Checked by 


The leading authorities do not appear to be in agreement 
as to the treatment of special wage payments, overtime, 
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bonuses, etc., for costing purposes. Some contend that the 
total amount paid, irrespective of whether ordinary time Of 
overtime, etc., should be charged to the job in respect of 
which it is paid. On the other hand, certain authorities sug* 


PAY NOTE 

Nn 14s 

Wages up to and including i ^ 

Paid by 

THE MIDLAND IRON AND STEEL CO. LTD. 

T. 14 / ' 

£. 5- . ? - - s. d, L s. d. 


: 

1 


1 




National Insurance 

■ 


1 




Income Tax 

- 

- 

- 








5 





5 - 



- 


gest that such extra payments should be regarded as oncost 
and charged in this way to the departments concerned. In the 
authors* opinion both methods arc correct when applied on 
a scientific basis ; all rush jobs should be charged direct 
with special wage payments, but where overtime, etc., is paid 
as a result of a surplus of work on hand, it docs not appear 
equitable that certain jobs should be penalised if they hap- 
pen to be done outside normal working hours ; therefore in 



WAGES abstract 
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the latter case the oncost basis is more satisfactory when 
applied to such special wage payments. In certain classes of 
business that are highly seasonal, it is also equitable to charge 
the additional overtime payments to oncost. 

In the foregoing illustration the overtime is assumed to 
relate to special rush jobs. The use of symbols as shown on 
page 33 will be explained in detail at a later stage. 

Payments for time lost through air raids may be included 
in oncost, preferably on a departmental basis. 

Preparation of Wages. 

While the Wages Abstract is being prepared, the Wages 
Clerks may proceed to enter the details from the Time Re- 
cording, or Clock, Cards on to the Pay Roll, Wages Sheets, 
or Wages Book, as the case may be, from which the work- 
men’s Pay Notes are made out. The wages are usually paid 
on Friday evening or Saturday afternoon in respect of the 
week ended on the preceding Thursday or earlier, thus giving 
the wages office time to prepare the Pay Roll, etc:., while any 
premium bonus {see Chapter IV) is not paid until the follow- 
ing week in many cases. 

A usual form of Pay Note is shown on page 37, which 
is duly completed in respect of Workman No. 143 
referred to in previous illustrations. The item “Part of 
Draw had” indicates an instalment repayment (by means 
of a deduction from wages payable) of any advance made to 
the workman on account of the remuneration payable to 
him for the current or any previous week. Such advances or 
“ subs ” should only be made on presentation of an authority 
signed by the foreman. A deduction may be made for I ncome 
Tax (not shown in the illustration) and this refers to the 
proportionate amount of tax deducted by the employer in 
accordance with the official notification received from the 
Collector of Taxes. 

The total of each Pay Roll, or Wages Sheet, is then en- 
tered on to a Summary Sheet, and a cheque drawn for the 
grand total, Cash, or Bank Account being credited and the 
Direct Wages Account in the Nominal Ledger (Financial) 
being debited. 
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It may be advisable to prepare the summary in sections, 
departmental or otherwise, the totals of each sectional sum* 
mary being carried to a total summary sheet. The various 
summaries should be marked with a rubber stamp (as shown 
below) thus fixing responsibility for the actual work involved 
in the preparation and payment of the wages. 


Wages Stamp. 


Entries made by 

C.D. 

Entries checked by 

RS. 

Extensions made by 

L.M. 

Extensions checked by 

D.F. 

Casts made by 

G.H. 

Casts checked by 

T.W. 

Wages paid out by 

B.E. 


An analysis is made of the total in order to obtain suffi- 
cient coins and notes of each denomination to facilitate the 
preparation of the amount to which each workman is en- 
titled. For example, let us assume that the following hyno- 
thetical items require to be paid : 


Workman No. 145 ... 5 10 6 

14^ I 19 5 

149 2 II 3 

' 155 ... 3 5 8 

- 15^ 4 II 7 

- 157 3 13 9 

* »» 160 2 6 10 

.» .. 161 ... ... ^9 4 

















PRIME COST--.DIRECT LABOUR 4, 

It is then necessary to ceIcuIbIc the number of pound 
noteSy ten shilling notes, half-crowns, two-shilling pieces, 
shillings, sixpences, and coppers required in order that the 
amount of each workman’s pay may be made up exaedy. 
For example, a payment of £2 i is. 3d. would require two 
pound notes, one ten shilling note, one shilling in silver, and 
threepence in coppers. Thus in the above hypothetical ease 
the following notes and coins would be required from the 
bank : 



i 

s. 

d. 

£1 notes (20) 

20 

0 

0 

los. notes (6) 

3 

I 

0 

0 

Half-crowns (8) .. 

0 

0 

Two-shilling pieces (6) .. 


12 

a 

Shillings (3) 


3 

i 

0 

Sixpences (3) 


h 

Coppers (22) 


1 

10 



t8 

4 


It should be noted, however, that it is not always possible 
to obtain silver to the exact denominations required, there- 
fore the above illustration would have to be adjusted accord- 
ing to whether or not the required coins could be obtained. 

When the total cash is received from the bank (where the 
total amount will have first been checked) it is divided into 
amounts corresponding to the totals of the separate Wages 
Sheets, and in accordance with the required monetary de- 
nominations. Each of these amounts is then handed to a 
Pay Clerk together with the corresponding Wages Sheet and 
Pay Notes (preferably to a clerk who was not connected 
with the actual making up of the particular sheet). This 
clerk then counts out each of the items shown on the Wages 
Sheet, and hands over each amount, as counted, to an assis- 
tant who checks the amount, compares it with the amount 
shown on the Pay Note, and, if correct, deposits cash and 
Pay Note in a Pay Box, Pay Tin, or Pay Envelope, which Is 
marked with the individual workman’s name and/or num- 
ber. 

This method of dealing with the total wages in sections 
facilitates the localisation of any error, should one have been 
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made; whereas, if the separate items are counted out from 
the grand total, it would be almost impossible, m the case ot, 
say, a thousand Pay Tins, to make a recount of the whole 
of the separate amounts in order to discover the error before 
the time appointed for the payment of the workmen. 

In making up the wages great care should be exercised 
that in no circumstances should the person making up 
the wages be connected with the actual paying out of the 
wages, as this is a very likely avenue for fraud. A fundamen- 
tal rule to remember with regard to wages calculations and 
payments is that as many members of the staff as pc^ible 
should carry out the work, thus making the possibility of 
fraudulent collusion more difficult. 

If any workers aie absent when the wages are paid, the 
wages of such workmen should only be paid to some other 
person on the written authority of the absentee workmen. 

The wages of outside workers should be made up in the 
cost office from the records supplied by the foreman in 
t harge of the outside contract, and an official should be sent 
to the site of the contract to pay the workmen. 

When actually paying the wages a number of firms re- 
quire the workman to sign the back of his time card or to 
sign a voucher as an acknowledgment of the receipt of the 
money and the accuracy thereof. 


Test Questions 

A. (a) Direct Wages, (b) Indirect Wages, Wages 
Abstract. 

B. Is it absolutely necessary for workc;en to record their time 

on entering and leaving the factory ? If so, state briefly 
the objects of such a procedure. 

C. Describe the advantages of the Time-Recording Clock system 

over the metal disc, or check S3rstem of recording work- 
men's time. 
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D. A proposal is being considered to install clocks for stamping 

the times of commencement and completion of jobs or 
operations: and you, as Cost Accountant, are asked for 
your views. What advice would you give and, if favour- 
able, what precautions would you suggest being taken to 
secure reasonable accuracy in the records? 

E. Describe the special features of the different types of Time 

Recording Clocks known to you. In what position in the 
works would you propose to install them? 

F. Where labour is paid according to the number of hours 

worked, what particulars should be shown on the Time 
Sheet ? Explain the procedure in relation thereto, 

G. From what source, or sources, is the Wages Abstract com* 

piled? Does the Wages Abstract include ‘'Indirect*' 
Wages ? 

H. What books and forms are required in a properly organised 

Wages System 

J. Set out the operations up to and including the preparation 

of a Wages Sheet (or Pay Roll). Draw up specimen forms 
with typical entries. 

K. Draft a specimen Pay Note, filling in name of workman, full 

details of pay, and usual deductions. 

L. How would you ensure that no " dummy " workmen are 

included in the Pay Roll and how would you deal with the 
payment of absentee workmen. 

M. Describe the system of calculating and paying wages in a 

factory employing 800 hands, and give the ruling of the 
Wages Book. A contributory Pension Fund is in operation. 

N. What methods may be adopted in order to facilitate the 

location of errors in the counting out of workmen's wages ? 

O. How would you deal in the Cost Accounts with the wages ot 

a foreman in a small engineering shop, and what variation 
would you suggest in the case of a ** working " foreman ? 

P. Wha;t method would you suggest for the checking of em- 

ployees' time, where such employees are part of their time 
employed inside the works, and part of their time on 
outside jobs ? 
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least complete a certain minimum of work during that time, 
whilst where a piece rate is paid it is assumed that a certain 
amount of work will be completed within a certain time. This 
latter point will be seen to be important when oncost appor- 
tioned on a time basis {e.g., rent, rates, etc.) is considered in 
relation to the output of piece workers. 

Time Work Method. 

This method of remunerating workers, which b probably 
one of the oldest methods in existence, is also referred to as 
“Day Work,” “Day Rate,” “Time Rate,” etc. By this 
method the worker is paid a stated sum per day of 8, 9 
or more hours, or per week of forty hours and upwards in 
accordance with the custom prevailing in the particular in- 
dustry. It should be noted that remuneration by this method 
does not necessarily involve the completion of any specified 
quantity of work, but the employer usually expects a satis- 
factory output to be maintained, otherwise the basic cost 
per unit becomes prohibitive ; thus close supervision of labour 
Ls essential. 

In most cases it is customary to pay extra for overtime, 
Sunday and holiday work, at the normal rate plus a quarter, 
a half or even double time. 

This method of remuneration is suitable provided all 
workers are equal in ability and productive capacity, but in 
practice it is found that the efficient workmen receive no 
higher pay than the wholly inefficient workmen. It is usually 
found fairly effective when applied to general labouring, 
but unsatbfactory from both the employer’s and workers’ 
points of view when applied to skilled labour. When, how- 
ever, highly skilled labour is used on expensive materials, it 
may be found that time work is preferable to piece work in 
that an increase in productive capacity may result in an 
im:rcased percentage of spoilt materials, and thus more than 
Offset any economy due to the increase in production. 

In actual practice it is usually found that time work leads 
to a relatively small output, as there is no monetary incentive 
to the worker to obtain the maximum production, thereby 
resulting in increased labour costs. ^ 
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The general prevalence of this system of remuneration 
may be attributed chiefly to its simplicity as regards calcu- 
lation of wages, etc. In modern practice, however, thus 
method is modified by the introduction of various bonus 
schemes, as explained later in this chapter. In fact the insti- 
tution of schemes embracing a monetary incentive towards 
increased production has resulted in a considerable increase 
in production, with a consequent benefit to employer and 
employee. 

Piece Work Methods. 

Ordinary Piece Work. Under this system of remunera- 
tion the worker is paid a fixed price for each completed 
operation, or for each article or series of articles produced, 
irrespective of the time taken by him in completing such 
work. Ordinary Piece Work is also referred to as “ Straight 
Piece Work.” 

The results obtained from the adoption of this method arc 
usually found to be more satisfactory to both the employer 
and the employee than those obtained from the Time Work 
method. For instance, the industrious worker is paid accord- 
ing to the amount of his output, thus there is a distinct ten- 
dency towards an increased output. Theie is also usually a 
decided improvement in the quality of the work performed, 
as the worker is paid only for work which is passed as satis- 
factory. The employer also benefits in a reduced general 
oncost, as the total output is increased and certain standing 
charges remain fixed, thereby resulting in a lower oncost 
rate. 

Usually, the time taken by an average workman to com- 
plete the given operation or job forms the basis of the calcu- 
lation of the fixed price for such operations or jobs, i.e., 
the “ piece rate.” In other words, the worker is assessed at 
an hourly rate, and he is expected to produce a given article, 
or number of articles, or perform a certain operation in a 
given time. For example, if a worker is assessed at is. fid. 
per hour, and it is estimated that he should be able to pro- 
duce 50 articles in an hour, the fixed price, or rate, would 
be 3s, per 100. If he produced in a week of, say, 44 hours, 
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2,400 articles, he would receive payment at the rate of 3s. 
per 100, which equals £3 12s. od., or 6s. more than he 
would have received under the Time Work method. Thus 
an efficient workman is induced to accomplish more work 
in a given time than his inefficient co-worker, and is re- 
munerated to a correspondingly greater extent. 

The defect in this method of remuneration is that it often 
produces friction between employers and employees in the 
matter of rate fixing. The worker has no incentive to pro- 
duce the maximum, owing to his fear of the rates being cut 
to such an extent as to compel him to work hard and con- 
tinuously in order to ensure the receipt of a sum equal to 
the number of hours worked multiplied by his assessed 
hourly rate. The natural result is that the worker slows 
down— thus reducing production — in order to obtain a 
higher piecework rate. Where, however, the piece rates arc 
fixed in an equitable manner, this method of remuneration 
will be found to be satisfactory in those industries where 
the products, etc., are capable of being divided into fixed 
units. 

Differential Piece Work. This method is a decided 
improvement on the ordinary piece work plan in that it 
offers an extra reward to the worker for exceptional produc - 
tion equal to or in excess of the average expected production. 
It was introduced in America some years ago by Dr. F'. W. 
Paylor, and is, therefore, sometimes referred to as the 

Taylor ” system. The worker is paid on the basis of graded 
rates —one rate being paid on a specified quantity, and a 
higher rate for any production equal to or in excess of that 
fixed quantity. For example, if the rates are is. lod. and 
2s od. per unit, and the specified standard output is 50 units 
per week, a worker producing at least 50 units would be paid 
2s od. per unit, whereas a worker producing less than 50 units 
would be paid is lod per unit. 

A recent modification of this method provides for a gradu- 
ated scale of payment per unit, U the rate rises as the output 

in the allotted time increases beyond a stated quantity 

such a modification is to be found in the Merrick Differential 
Method. 
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The Differential Piece Work Method encourages the 
efficient worker to produce the maximum output, but unfor- 
tunately, under this improved piece work system, the fear of 
rate cutting still exists in the mind of the worker, with the 
consequent clog on production. Owing to the grading of the 
rates the inefficient worker would not, however, gain so much 
as under the ordinary piece w'ork method, but an effort has 
been made to overcome this defect by means of a guaranteed 
day rate if the specified production is not reached. This 
particular method may be said to partake of the nature 
of a premium bonus system but it is usually classified as an 
improved piece work method of remuneration. 

Differential Piece Work is also referred to as “ Graduated 
Piece Work.” 

Balance Method. This method provides for a guaranteed 
hourly rate of pay in conjunction with a piece work rate per 
unit produced, the worker receiving the higher of his hourly 
earnings or piece work earnings. Thus, if the units completed 
are equal to or less than the remuneration due under the time 
work basis, he is paid at his hourly rate for the time taken, 
whereas if his earnings on the piece work basis exceed his 
earnings on the time work basis, he is paid at the piece work 
rate. For example, if the hourly time rates of two workers 
are 2s. od. in conjunction with a piece rate of is. 6d. and 
assuming the respective outputs in a week of 42 hours are 60 
and 50 units, the first worker will receive £4 los. od. 
{i.e., 60 units at is. fid.) and the second worker will receive 
£4 4s. od. (i.^., 42 hours at 2S. od.). 

Balance and Debt Method. This method operates in a 
similar manner to the Balance method, except that where a 
worker’s earnings during a week on the piece work basis are 
less than on the time work basis, he is still paid at time rates, 
but the difference is carried forward to the following weck(s) 
and deducted from any excess due to him when his piece work 
earnings exceed his time work earnings. Thus, in the case of 
the example shown above under the Balance Method, a debit 
balance <rf gs. od. (i.e.y £4 4s. od. less £3 15s. od. — 50 units 
at IS. fid.) will be carried forward against the future excess 
earnings of the second worker. 
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Contract Work. This method of remuneration is chiefly 
adopted in steel works, iron and steel re-rolling mills and 
similar industries, although strictly speaking it cannot be said 
to be a definite system of remuneration, as it actually 
amounts to a form of sub-contracting. The leading hand, or 
foreman, is given certain work at a fixed rate per ton, etc., 
out of which he pays his assistants and underhands. Thus 
actually the employer provides the material, plant, etc., and 
the foreman (or contractor) the necessary labour. The em- 
ployer has no direct control over the general workers under 
this method, as their basis of remuneration is purely a mat- 
ter of arrangement between them and the foreman. The 
tendency at the present time, however, is for the employer to 
pay each worker direct at tonnage or day work rates, which 
is certainly more satisfactory to the underhands and places 
the control of labour in the hands of the employer. 

The contract method of remuneration is also applied ex- 
tensively to outworkers. 

Sliding Scale. Underlying the rates normally paid to 
iron and steel rollers and other steel workers is a basis fixed 
by the Trade Wages Boards, on which basis the rates fluc- 
tuate in accordance with the actual average selling prices 
of the products. These prices arc generally ascertained bi- 
monthly. 

The Sliding Scale method of remuneration was normally 
adopted in connection with the wages of railway workers on 
the basis of Board of Trade index numbers of the cost of 
living. 

Premium Bonus Methods. 

There is a large number of premium bonus methods in 
operation for the remuneration of workers, all based upon 
the sharing, in some agreed proportion, between employer 
and employee, of the time saved in performing a job or 
operation as compared with the standard time set for the 
job or operation. It is not possible within the scope of this 
work to refer to all these methods. Their ultimate aim is, 
however, to a certain extent, identical-^the increase of pro- 
duction by the additional inducement offered to workers m 
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the form of a monetary bonus. Such an increase in pro- 
duction will not involve a corresponding increase in fixed 
expenses, thus the basic labour cost per unit will tend to 
become less as the volume of production increases. These 
methods are all improvements on the piece work methods, 
but they are often found impracticable, particularly where 
they are not fixed in accordance w ith scientific principles. 

It is proposed, in the first place, to refer to the two lead- 
ing premium bonus methods — the “ Halsey-Weir and the 
“ Rowan.” 

Halsey-Weir Method. Where this method is in opera- 
tion a certain standard time Is set for a job, or operation, 
and if the worker completes the job, or operation, in less 
than the fixed time, he is given a bonus of (say) 50 per cent 
of the time saved. 

For example, if a worker is allowed 20 hours in which to 
do a job, and his rate is, say, is. 6d. per hour, he will receive 
ti I os. (20 hours at is. 6d.) where the full time is taken. 
If, however, he completes the job in 14 hours, he will have 
.saved 6 hours, and will therefore receive 3 hours extra pay. 
Thus the total amount he will be paid for the job will be 
calculated as follows : 

£ s. d. 

14 hours at IS. 6d. ... i i o 

plus 3 hours at is. fid. ... 46 


Total £i 5 6 

It should be noted that by this method the worker is guar 
anteed a fixed hourly rate of pay in any circumstances 
if he is unable to complete the job in less than the standard 
time. On the other hand, he is induced to effect an economy 
in time, by the offer of a definite bonus based upon the total 
time saved. A further advantage of this method is that it is 
easy for the worker to understand the basis of calculation of 
the bonus. 

Rowan Method. This particular method is similar to 
the Halsey-Weir method as regards the fixing of a standard 
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time for the completion of a job, but in this ease the pci- 
centage of time saved is added to the hourly rate of pay. 
The percentage is based on the relation that the time saved 
bears to the time allowed. Taking the example shown 
above under the Hasley-Weir method, the time saved is 6 
hours, and the time allowed is 20 hours, therefore the saving 
effected may be expressed as 30 per cent, of the standard 
time allowed. Thus by this method the worker’s hourly 
rate for the time taken is is. 6d. plus (30 per cent, of is. 6d.) 
— I s. 1 1 .4d. per hour, therefore he would be paid 1 4 hours 
at IS. ii.4d., i.e., £i 7s. 4d., being is. lod. more than he 
would receive under the Halsey-Weir method. 

The Rowan method has a further advantage, and that is, 
whereas a worker could double his wages under the Halsey- 
Weir method, it is impossible for him to do so under the 
Rowan method. This particular advantage may be 
emphasised by considering three further examples : Let us 
again assume that the standard time allowed for a given 
job is 20 hours, and that worker No. i completed the job 
in 18 hours; the time saved in this case would therefore be 
2 hours, which represents a percentage saving of 10 per 
cent., which added to the worker’s hourly rate of is. 6d. 
would give a rate of is. 7.8d. per hour. Thus this particular 
worker is entitled to remuneration for 18 hours at is. 7,8d. 
per hour; i.e., £i gs. 8d. 

Secondly, assuming that worker No. 2 completed a 
similar job in 10 hours; i.e.y in half the time allowed, the 
percentage to be added to his rate would thus be 50 per 
cent., making his hourly rate 2s. 3d. He is therefore 
entitled to remuneration for i o hours at 2s. 3d. per hour ; 
i.e., £i 2s. 6d. 

Thirdly, assuming for the purpose of illustration that 
worker No. 3 completed a similar job in 2 hours, thereby 
effecting a saving of 18 hours, or 90 per cent, of the 
standard time allowed, his hourly rate would amount to 2S, 
io.2d. ; he is therefore entitled to payment for 2 houra 
at 2s. io.2d. per hour; i.e., 5s. 8d. 

It will be observed from the above examples that for every 
1 o hours of work each worker would receive approximately 






a 


Ttme allowed per Unti : 20 hours. Guaranteed Hourly Rate of Pay : is. 
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i6s. 6d., £i 2S. 6d., and £i 8s. 6d. respectively. Further- 
more, it is obvious that worker No. 3 has to work nine times 
as rapidly as worker No. i and five times as rapidly as 
worker No. 2 in order to gain an extra 12s. and 6s. 
respectively, whilst worker No. 2 works only about half as 
fast again as worker No. 1 for an extra 6s., and a fifth as 
fast as No. 3 for only 6s. less. 

If we were to calculate the amounts earned according 
to the hours worked, from 2 to 18 respectively, we should 
find that it is an advantage to the worker to save time to 
the extent of 50 per cent, of the time allowed, but beyond 
this point the advantage to the worker would gradually 
diminish. This method not only renders rate-fixing fool- 
proof, and encourages the worker to do his best, but 
discourages him in any attempt to perform his work in an 
inefficient manner. 

Assuming that the time saved is shared equally between 
employer and employee in the case of the Halsey-Weir 
system, it will be found that where the percentage saving 
of time is less than 50 per cent, of the standard time, the 
worker will receive more under the Rowan system than 
under the Halsey-Weir system. On the other hand, when 
the percentage saving exceeds 50 per cent, the worker 
receives a higher remuneration under the latter system than 
under the former. Where the percentage saving is exactly 
50 per cent, of the standard time, the gain to the worker 
is the same under either system. 

The comparative effect of the two premium bonus 
schemes will be apparent from the table set out on the pre- 
ceding page— the figures used being identical with those in 
the above examples. 

There are varioi^ other premium bonus systems in 
operation, the principal of which are briefly indicated in 
the following paragraphs. 

Emerson Efficiency Method. By this method a worker 
IS given a certain time in which to complete a job, or per- 
form an operation; if he completes it in the fulltime 
allowed, he is considered to be 100 per cent, efficient, and 
Ls paid a bonus of, say, 20 per cent. If a worker takes longer 
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than the time aUowed, or specified, he is considered to be 
less efficient, and receives a lower percentage of bonus in 
accordance with a graduated scale, but no bonus is paid 
to a worker who takes more than 50 per cent. longer than 
the specified time allowed for the job. The worker’s daily 
rate is guaranteed under this particular method. 

Gantt Method. This method is similar to the Emerson 
method, there being a guaranteed daily rate, but there is 
no graduated scale ; the worker receives his bonus only if 
he attains the required standard of efficiency, in which case 
the foreman would also receive a bonus. This method has 
a tendency to remove any friction between worker and 
foreman, but the Emerson plan appears to give the greater 
incentive towards increased production. 

Cost Premium Method. This particular method is more 
involved, as it is based on the saving of materials as well 
as of time, and as it is difficult, if not in many cases impos- 
sible, to ascertain the exact extent to which materials arc 
saved, it is correspondingly difficult to arrive at any practical 
method of application of this system. If the factor of the 
cost of saving of materials could be surmounted in a 
practical manner, the Cost Premium method would 
certainly have a decided advantage over the other methods, 
which, apart from satisfactory finish in production, deal 
with the mere saving of labour charges. 

The usual procedure under this method is to ascertain 
the standard cost of a given article or job by calculating 
materials, labour and expenses at fixed normal prices, the 
bonus being based upon the extent to which the actual cost 
is less than the standard cost ; e.g., if the standard cost was 
£3 and the actual cost £2 los., the saving of los. would 
be wholly or partly distributed to the workers in the form 
of a bonus. This bonus may be calculated and distributed 
in a number of ways. 

Priestman Method. This particular premium bonus 
method is a collective system, as distinct from the individual 
systems explained above in that the bonus is distributed over 
a group of workers, which may include the workers in the 
whole factory, a single department or merely a small group 
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of men under the supervision of a foreman. A standard of out- 
put for the works, or factory, is set, or possibly a standard for 
one particular department or specified part of the works. For 
example, assuming that the number of articles represented 
by the standard is loo, then if 120 articles arc produced 
within the stipulated standard time the workers are paid a 
bonus of 20 per cent, on their ordinary time rates. 

The Pricstman method has been found to produce a very 
good spirit among the whole of the employees — for works 
and office staff alike benefit when the standard output is 
exceeded — and furthermore, it tends to minimise leakages 
and slacking. Thus the management is relieved to a con- 
siderable extent of the burden of supervision. This system 
is termed “ team work ” in America, where it works very 
successfully. 

There are various other bonus schemes adopted in 
practice for the remuneration of workers, all endeavouring 
to increase the efficiency of the workers, to interest them in 
their work, and to obtain maximum production. These 
schemes possess many advantages when applied in certain 
cases, but in other cases they are not very effective owing 
to the particular circumstances of the concerns to which 
they are applied. 

Miscellaneous Methods. 

Distribution of Shares or Stock in the Company. 
1 he object of this method is to make the workers feel that 
they are, if only to a small extent, working for themselves, 
that they have something at stake in the company, and that 
it is to their advantage that production be as high as pos- 
sible, and wastage in time and materials be eliminated, or 
reduced to the minimum. 

Workers, however, feel that they have very little voice 
in the actual administration of the concern, and although 
they have the privilege of attending and voting at the annual 
meetings, the procedure at such meetings appears to be 
extremely formal and pre-arranged, and generally they dare 
not venture any criticism of the directors for fear of being 
pcnalLsed. This attitude has, however, been countered to 
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seme extent by giving some of the worker-shareholders seats 
on the directorate. 

The usual procedure where this “ co-partnership method 
is adopted is to stipulate that all stocks and shares given to 
the workers should revert to the company in the event of 
any of such workers leaving the employ of the company, 
and for this reason the shares arc usually held by trustees 
on behalf of the workers. 

Profit Sharing Plan. A similar plan to the above, 
except that the workers are not shareholders, or stockholders, 
is that of Profit Sharing. A certain proportion of the profits 
Is set aside for distribution among the workers according 
to their length of service, behaviour, efficiency and status. 
As, however, only a certain selected number receive such 
gifts, and as such workers may, or may not, have control 
over other workers, the interests of the whole of the workers 
are divided. Furthermore, as the profit-sharers have no 
legal right to the profits, and one, two, or more years may 
elapse between the distributions, there is no definite 
incentive for the workers to do their utmost in the interests 
of the company, while even when profits are available the 
share of each worker may be extremely small. 

This method is often opposed by Trade Unions and has 
not proved entirely successful in practice, as the profits 
arc invariably affected by factors outside the control 
of the workers ; thus they may be deprived of any addi- 
tional remuneration as a result of inefficient management, 
etc. 

High Wage Plan. Some firms offer to the prospective 
workers a higher rate of pay than the standard one obtain- 
ing in the particular industry and in the particular locality ; 
the object being to attract the most efficient and experienced 
workers — in fact, only such workers would be paid the 
highest rate — and thereby to ensure the highest grade of 
production that it is possible to obtain. This method is used 
to best advantage in assembling work on mass-production 
lines, c«g., motor«*car manufacture, where each man per- 
forms a small operation in the assembling of a chain of 
articles on a moving conveyor belt. In such cases the pace set 
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is that which can be comfortably maintained by a first-class 
man without undue fatigue, and the nature of the work 
precludes the setting of separate standards for separate opera- 
tions. The output in this case is therefore fixed and hence one 
of the chief disadvantages of normal Time Work is overcome. 

In concluding this chapter we may refer to the SxmT 
Method, by which a certain fixed quantity of work or a job is 
allocated to the worker for the day, and on completing this 
work, he is free to leave the factory and go home. Such 
work, however, requires close supervision, otherwise it is 
liable to be scamped. This method is more particularly 
applicable in the case of motor-lorry drivers in long-distance 
haulage work where the lorry driver goes home after com- 
pleting his journey. 


Test Questions 

A* Detail the various methods of remunerating labour and con- 
sider each method from the point of view of costing and its 
probable influence on output. 

B. Classify, roughly, the workers in any industry with which 

you are acquainted, and state what method of remunera- 
tion you would adopt for each class. Give reasons for 
your answer. 

C. State whether you would prefer the method of payment of 

wages by piece-work or on time in the following industries : 
(a) House Building. 

(5) Coal Mining. 

(c) Motor-car Manufacture. Give your reasons. 

the point of view of Cost Accounts, discuss ajid com- 
pare the practice of paying wages: (a) on the piece-work 
system, (fe) on the day-work basis; and (c) on the bonus 
or pi'emium system. 

E, In what circumstances, if any, would you advise the payr 
ment of wages on the basis of hourly rates? Give your 
reasons. 
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F. What are the objections to straight piece-work as a method 

of remuneration and what remedies or alternatives would 
you recommend? 

G. Calculate the earnings of a worker under: (a) Rowan 

Premium Bonus System, (6) Halsey- Weir Premium Bonus 
System (50 per cent, to worker), from the following parti^ 
culars : 

Hourly rate of wages (guaranteed ) is. 8d. 

Standard time for producing i dozen articles is 3 
hours. 

Actual time taken by the worker to produce 20 dozen 
articles is 48 hours. 

H. Your advice is asked as to the advantages and/or disad- 

vantages of the following wages systems, which have been 
submitted to a manufacturer for the purpose of increasing 
the output and reducing the cost of production for the 
mutual benefit of both employer and employee: 

(a) Payment to the worker of a fixed premium of one- 
third of the saving for each hour saved on the 
standard time allowed for the performance of a 
|ob. 

(b) Payment to the worker of a premium bearing the 
same percentage to the wages rate as the time 
saved bears to the standard time allowed for the 
performance of the job. 

Illustrate your answer with a concrete example. 

J. Under the Halsey- Weir and Rowan Premium Bonus Systems 

the employer gains by a portion of the time saved by the 
assiduity of the worker. Should not the worker have the 
benefit of the full time saved? Give reasons for your 
answer. 

K. Give the outline of any scheme of ** payment by results " 

with which you are familiar, and mention any disadvan- 
tages of such a scheme. 

L. A rate fixer issues an instruction to A to work up 100 articles, 

and to B to work up 150 articles, the normal wage rate 
to be paid in any event, being both for A and B 2s. fid. 
per hour worked. The scheduled time allotted to A is 100 
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hours and to B 140 hours. If the work is completed within 
these hours, A and B are for xoo hours and 140 hours 
respectively to be paid at the rate of 2S. 6d. per hour. In 
either case, for each working hour saved on the allotted 
time. A or B is to receive a bonus of 3s. 3d. per hour. 

A completes his work in 96 hours, and B his in 136 hours 
What are the amounts payable to A and B respectively? 

What percentage of increase on the normal wage of 
2s. 6d. per hour do A and B respectively obtain? 

What, to the employer, are the costs in time per article 
of the articles worked up by A and B? 

M. To what type of concern would you apply a collective 

premium bonus method in preference to an individual 
premium bonus method ? 

N. What are the usual objections raised by workers to the 

Profit-Sharing method of remuneration? 

O. What system of remuneration would you recommend for 

each of the following classes of workers? 

(а) Semi-skilled machine workers. 

(б) Skilled machine workers. 

(c) Semi-skilled manual workers. 

(d) Skilled manual workers. 

Give full reasons for your answers. 

P. Calculate the earnings of two workers under the Balance and 

Debt Method from the following particulars 

Hourly rate of wages, is. 9 d. 

F’iece rate per article, 2s. od. 

Articles produced in full week of 40 hours — 

First worker, 40; second worker, 32. 
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It is advisable, at this stage, to consider the second com- 
ponent item of Prime Cost; viz,, “Direct Materials,” 
which comprise all materials that can be definitely allocated 
or charged to any particular job or contract. For example, 
in the case of a tailoring business the amount of cloth and 
linings can be definitely measured and charged to each job ; 
i.e., to each suit in this case, thus these particular items are 
said to represent direct materials. On the other hand, in 
the same business it is not usually practicable to ascertain 
the actual value of thread, buttons and similar items 
required for each particular suit ; therefore such items are 
said to be “ Indirect Materials,” and are charged up in the 
form of oncost. Similar considerations apply in the case of 
polish used in cabinet-making, glue in furniture-making and 
thread in boot-making. The question of indirect materials 
will be fully explained in a later chapter. 


Purchasing Department. 

It should be noted that the actual pun hasing of materials 
is not a function of the cost department, but of a particular 
branch of the ordinary financial department; i.e., the 
Purchasing Department. The main functions of this 
department are to secure the most satisfactory materials at 
the best jrossible prices and terms of payment, and to ensure 
delivery of such materials as and when required. An effi- 
cient purchasing department is one of the keys to successful 
manufacturing. It ensures the obtaining of maximum 
values with the amount of capital available, and thereby 
enables costs to be cut to the lowest level, with a view to 
meeting modem trade competition. 

C* 
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Pricing of Materials* 

It is advisable to point out here that in dealing with 
Materials it is not always possible to ascertain with mathc* 
matical accuracy, as in the ease of Direct Wages, the cost 
chargeable to a given job. This is due to the fact that 
materiab taken out of the stores cannot always definitely 
be priced, owing to the fluctuations in market prices of the 
goods purchased. A stock of bolts, for example, may not 
have been purchased in one lot, but may have been 
accumulated by purchases at varying prices. It will be 
obvious, therefore, that when a small quantity is extracted 
from the bulk, it is not always possible to say at what price 
that particular quantity has been purchased. 

Where materials have been purchased directly, and solely 
for a particular job, or contract, the exact price can, of 
course, always be ascertained. The above points arc dealt 
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with more fully in Chapter VII under the heading of 
“ Stores.” 

Financial Records of Materials Purchased. 

In the first place it is proposed to deal with the recording 
of the purchase of materials as it affects the financial records, 
as distinct from its effects on the cost records. 

When an order is received by the manufacturer, for a 
job or contract, a Works Order is issued similar to that shown 
on the opposite page. 

This Works Order must be completed and retained, as it 
furnishes important information as regards the general 
nature of the job, etc. The specific information given on 
the Works Order is well indicated by the completed form 
on page 62 ; and calls for no further comment. The “ Job 
Number ” at the top is particularly important, and must be 
quoted in all references to that particular job. The main 
purpose of this particular form is to give a general indica- 
tion of the nature of the specific job or work to be 
completed. 

The materials required for the execution of the job arc 
then estimated and requisioned from the stores, on 
prescribed forms, indicating the date by which delivery of 
the materials is required, thereby fixing responsibility for 
delay in obtaining delivery. A Bill of Materials (or Materials 
Specification List) may be made out in addition to the Works 
Order and this will detail all materials required for the com- 
pletion of the job. If the required materials are not in the 
stores, or if the amount of materials required for the job will 
bring the stock of any particular material below the estimated 
minimum stock (or estimated ordering level), a Purchase 
Requisition is then sent to the Purchasing Department, which 
sends out the necessary Purchase Order, after having con- 
sidered the prices and qualities quoted by outside suppliers. 

When the materials are delivered at the works, they arc 
received by the Goods Receiving Clerk, and then trans- 
ferred to the Storekeeper. The materials are then issued to 
the department, or foreman, for the continuation and final 
completion of the job or contract. 
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fhc question oi requisitions and stores will be dealt with 
at greater length in Chapter VII. 

It is customary in practice to keep a Goods Received Book, 
in which the person receiving the goods enters a detailed 
record of such goods. The required particulars may be 
obtained from the suppliers* Advice Notes or Delivery Notes, 
which specify quantities delivered, etc. The goods them- 
selves must be checked on receipt with the detailed par* 
ticulars shown on the Delivery Note. In certain cases it is 
usual to keep the Goods Received Book in triplicate, 
thereby enabling details of all goods received to be sent for 
reference and checking purposes to both the financial and 
costing departments. Incidentally, this method avoids the 
use of different books on alternate days. If any of the goods 
are rejected, a note should be made in the Goods Received 
Book so that th^ personal account of the creditor can be 
adjusted. 

The suppliers also forward Invoices to their customers 
in which are shown full details of the goods as regards 
quantities, prices, etc. These invoices, as and when 
received, arc numbered and entered consecutively in the 
Purchases Journal, or Day Book (sometimes called the 
Bought, or Invoice Book), which is ruled similarly to the 
specimen shown on the opposite page. 

It will be seen from the specimen form of Purchases 
Journal that the information given is very comprehensive 
and supplies the detailed analysis required for costing pur- 
poses. The book itself may be ruled in any manner 
according to the requirements of the particular business 
( oncerned. In the case of the above specimen entries it will 
be seen that ^^37 15s. refers to Direct Materials, £4 15s. 6d. 
to Stores, £i 5s. to Carriage, and £15 17s. 6d. to Capital 
Expenditure. 

An alternative method of recording the invoices in the 
Purchases Journal is to record them at the end of the month, 
entemg all those from one supplier together, thereby 
effecting an economy in the number of ledger postings, as 
merely the monthly totals applicable to each supplier require 
to be posted to the personal ledger accounts in this case. 
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The Invoices arc then compared with the Delivery Motes, 
and checked with the Purchase Orders. The DeUvery 
Notes will, of course, have been certified by the Storekeeper, 
or Goods Receiving Clerk. Another, and perhaps better, 
method is to check the Invoices with the Storekeeper*? 
Goods Received Book or Sheets in addition to the Purchase 

Orders. . • u 

After the prices and extensions on the invoices have been 

checked, and the Invoices passed for payment, they arc then 
available for the Cost Department, for the purpose of 
pricing Stores Requisitions of Direct Materials, and as a 
guide in estimating the values of Indirect Materials. The 
latter is dealt with fully in Chapter VII. Trade discounts 
should be deducted from purchases before they are recorded 
in the financial or costing books, whereas cash discounts are 
disregarded in pricing materials as they represent a financial 
saving. 

The work of both the financial and costing staffs, as 
regards the detail checking and analysis of purchase 
invoices, is facilitated by the use of an Invoice Stamp. This 
consists of a rubber stamp made in accordance with the 
requirements of the business : for example, the following is 
a typical specimen of such a stamp as it would appear on 
Invoice No. 125 shown in the preceding specimen Purchases 
Journal 


Invoice Stamp. 


No. 125 

Goods Received Sanctioned for 


Book 48 Payment LM, 

Checked. 

Charge in Financial A/c. DM. 

With Order . 4 .^. 

Purchase Journal Fol. 17 

Prices S.J. 

Charge in Cost A/c. DM, 

Calculations J.F. 

Job Number 147 


Cost Journal Fol. 92 


This stamp is impressed on the face of the invoice, the 
required particulars being entered therein, thus indicating 





PRIME COST— DIRECT MATERIALS 


67 


at a glance to which accounts, both financial and cost, the 
goods are to be charged. A further advantage of this 
method is that responsibility for the various sections of the 
work is readily fixed. The utility of a stamp of this descrip* 
tion will be well grasped by a close study of the above 
completed specimen. The initials shown on the extreme 
left of the above form refer to those members of the clerical 
staff responsible for the checking of the invoice itself and 
the various other documents. 

The total of the “ Direct Materials column in the Pur- 
chases Journal is posted to the debit of the Direct Materials 
Account in the Financial Ledger. 

In the event of any goods being returned, e,g., damaged 
or not up to sample, etc., the above procedure is reversed, 
the various accounts previously debited now being credited 
with the invoice price of the goods returned. 

Goods may also be required to restore existing stocks of 
materials where such stocks have fallen to the estimated 
ordering level, or for internal requirements other than 
customers^ orders^ e,g.y repairs to plant and other 
capital assets; in both these cases an almost similar pro- 
cedure is followed to that described in the preceding pages 
in connection with customers’ orders. 

The stock of materials in hand at the end of the financial 
accounting period should be valued at the lower of cost or 
current market value for the purposes of the financial 
accounts. 


Test Questions 

A. Why is it sometimes difficult to ascertain the actual amount 

and cost of the Direct Materials chargeable to any given 
job? 

B. Are all the materials used in the manufacture of an article 

"'Direct" materials? If not, give some examples of 
materials which you would consider as " Indirect." 

C. Draft a specimen of a Works Order, and state for what 

purpose such a document is used. 
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D. What information should appear on a Purchase Requisitiou? 

Give a specimen form. 

E. In checking a Purchase Invoice, from what source, or 

sources, does the Invoice Clerk obtain his information for 
verifying the accuracy of the Invoice? 

F. Give a specimen ruling of a Purchases Journal, or Bought 

Day Book. Insert six specimen entries and explain the 
nature of such entries. 

G. On arrival of goods at a factory, what procedure would you 

recommend in order to ensure accurate records of their 
receipt being available? 

H* Is it necessary, or advantageous, to modify the usual 
Financial Records of Purchases of Materials for the pur- 
pose of comparing them with the Cost Records? 

J. Is It advisable to permit the Storekeeper to examine and pass 

invoices for materials purchased? If not, what method 
would you recommend lor the checking and passing of 
invoices ? 

K. Explain the following terms: 

(а) Delivery Note. 

(б) Invoice. 

(c) Invoice Stamp. 



CHAPTER VI 


PRIME COST-DIRECT EXPENSES 

The two most important elements in the composition of 
prime cost, namely, labour and materials, have been con- 
sidered in the preceding chapters. There still remains the 
further element of direct expenses to be explained, before 
proceeding with a more detailed consideration of stores 
routine and oncost. It is proposed, therefore, to indicate 
briefly in this chapter the nature of the various items that 
are generally classified as direct or chargeable expenses. 
In this connection the reader is advised to use the term 
“ direct ” in preference to “ chargeable,” as these items arc 
not chargeable in the sense of meriting an addition to the 
contract price, which has already been fixed. 

Direct Expenses may be said to be any expenses which 
can be definitely allocated to a particular job, contract, 
etc. ; i.e., those expenses that have been specially incurred 
for such jobs or contracts. 

Examples of Direct Expenses. 

The items of expenditure which fall under this sub- 
heading are relatively few in number, and consist chiefly 
of the following. 

1. Workmen’s and foremen’s travelling expenses and 
subsistence allowances incurred in connection with some 
outside constructional work, or the supervising and laying 
down of any plant and machinery supplied to a customer, 
or any similar jobs executed wholly or partially at a distance 
from the works. 

2. The cost of hire of cranes, traction engines, or special 
tools and appliances required in connection with the 
execution of any given job or contract. 

3 . The cost of any special patterns and drawings required 
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Give a specimen form. 

E. In checking a Purchase Invoice, from what source, or 
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PRIME COST-DIRECT EXPENSES 

The two most important elements in the composition of 
prime cost, namely, labour and materials, have been con- 
sidered in the preceding chapters. There still remains the 
further element of direct expenses to be explained, before 
proceeding with a more detailed consideration of stores 
routine and oncost. It is proposed, therefore, to indicate 
briefly in this chapter the nature of the various items that 
are generally classified as direct or chargeable expenses. 
In this connection the reader is advised to use the term 
" direct ” in preference to “ chargeable,” as these items are 
not chargeable in the sense of meriting an addition to the 
contract price, which has already been fixed. 

Direct Expenses may be said to be any expenses which 
can be definitely allocated to a particular job, contract, 
etc. ; i.e., those expenses that have been specially incurred 
for such jobs or contracts. 


Examples of Direct Expenses. 

The items of expenditure which fall under this sub- 
heading are relatively few in number, and consist chiefly 
of the following. 

1. Workmen’s and foremen’s travelling expenses and 
sub^tence allowances incurred in connection with some 
outside constructional work, or the supervising and laying 
down of any plant and machinery supplied to a custcaner, 
or any similar jobs executed wholly or partiaUy at a distance 
from the works. 

2. The cost of hire of cranes, traction engines, or special 
tools and appliances required in connection with the 
execudon of any given job or contract. 

3. The cost of any special patterns and drawings required 
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for any particular job where such patterns, etc., are useless 
for any other purpose. 

4. The fees of independent experts, e,g.y architects and 
surveyors, where such fees arc incurred in connection with 
any particular job. 

5. The cost of experimental work, e.g,, experimental and 
trial work on materials, in connection with any given job 
or contract. 

6. The cost of carriage inwards on any special materials 
required for a job, either to the works or to the place of 
construction, where such carriage is not included in the price 
of the materials. 

If a considerable length of time would be entailed in 
arriving at the amount of carriage incurred in connection 
with the materials of each individual job, as for example 
where an elaborate analysis of a lengthy account of a raU- 
way company would be necessary, it is then advisable to 
treat the cost of carriage as an indirect expense. In this 
way, expenditure in respect of carriage would be included 
with other oncost items, and allocated according to an 
ascertained percentage basis to the various jobs and contracts. 


Ascertainment of CKrect Expenses. 

Particulars of the various direct expense items may be 
obtained from creditors’ invoices, hotel receipts, etc., the 
particular job or contract to which the items relate being 
indicated on the face of the respective vouchers. 

It has been previously emphasised that one of the chief 
underlying principles of successful costing is analysis, and 
this applies in particular to the subject matter of this 
chapter. An endeavour should always be made to allocate 
as much expenditure as possible to prime cost items, as in 
this way the various jobs and contracts will be debited with 
items of labour, materials and expenses that are directly 
attributable to them. Thus, wherever possible, expenses 
should be debited direct to specific jobs, etc., as otherwise 
such items will be treated as indirect expenses, and allocated, 
under the heading of oncost, to the various jobs on an esti- 
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mated basis, thereby dimmishing the general degree ol 
accuracy of the costing records. 


Test Questions 

A. From what source, or sources, are particulars of Direct 

Expenses obtained for costing purposes? 

B. State whether in your opinion Direct Expenses should be in- 

cluded under the heading of oncost in allocating these 
expenses to the various jobs. Give full reasons for your 
answer. 

C. Mention the chief items of expenditure that may be classihed 

as direct " for costing purposes. 

D. Explain as clearly as possible how the item of Carnage 

Inwards should be treated in the cost records, 

E. What is the chief object in view in analysing cost 

expenditure ? 

F. Explain whether it is correct to treat the cost of special 

patterns and drawings as ' ' direct ' ’ expenditure on all 
occasions. 

G. How should tlx* cost ol experiiiiejilal work be treated (a) if 

the tender sent out by the concern is accepted, and (6) 
where it is rejected? 
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STORES 

'I'hc materials utilised during the course of a job or 
contract comprise both those purchased specially for that 
particular job, etc., and those obtained from the general 
material stores of the business. The former class of 
materials — direct materials — has already been considered in 
detail in Chapter V, therefore it is proposed to devote tht'> 
( hapter to a consideration of the general organisation and 
routine of the stores department of any average concern. 

The term Stores will in the first place require to be defined, 
and for our purpose it may be assumed to represent all 
materials utilised in connection with jobs other than those 
purchased specially for such jobs or those utilised for the 
maintenance of plant and machinery, etc. Furthermore, 
the expression " stores ” is also used to indicate the actual 
section of the works in which stocks of raw and other 
materials arc kept or stored. 

Situation of Stores. 

The general lay-out and organisation of the stores depart- 
ment of a concern Ls receiving more and more attention 
from the management on account of the importance of that 
particular section of the works or factory being now recog- 
nised as a very essential factor in the attainment of 
economical and expedient production. It is invariably 
found that the institution of a sound costing system results 
in a better and more efficient stores department, as the latter 
is essential to the success of the former. 

As previously indicated, confusion is likely to arise owimj 
to the use of the term “ stores ” as indicating both the place 
where the materials are kept and the actual materials them- 
selves. It would be preferable to reserve this specific term 
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for the materials only, and to adopt another term, such as 
“ stores department,” for the actual building where the 
materials are stored. 

The stores department should conveniently be situated in 
the works in order to facilitate the reception of the materials 
and the distribution thereof to the various departments. For 
example, it is usually found advisable to have the raw 
materials stores and the completed stores situated near the 
entrance to the works so that both delivery and despatch of 
the goods may be assisted. On the other hand, the raw ma- 
lerials stores, especially if heavy or bulky, should also be as 
near to the manufacturing departments as possible, to save 
time and labour in handling. The general arrangement and 
lay-out of a works or factory has a considerable effect upon 
the efficiency of each individual department and the general 
harmony of the works as a whole. 

Arrangement of Stores. 

The stores department should be divided into sections to 
accommodate the different classes of materials required. 
For example, in an engineering stores, separate sections 
should be devoted to brass and copper, iron and steel, nuts, 
bolts and pins, etc. Similarly, where stores of raw materials 
are near the works entrance, sub-stores of heavy and bulky 
raw materials should be available near the production 
departments making use of such materials. Ample floor 
space should be provided for this department in order to 
facilitate easy access and transportation of stores and to 
avoid over-crowding and consequent confusion. Each 
section should be readily accessible to the chief storekeeper 
and his assistants. Wherever possible, the stores should be 
fenced off to prevent access by unauthorised persons. 

The stores accommodation must be so arranged that each 
particular class of stores is kept in separate Bins or on 
separate Racks, each of such Bins or Racks being dis- 
tinctly numbered and labelled for identifleation purposes. 
Stores of liquids, e.^., oils, acids, etc., should be kept in 
special containers, metal drums or glass jars, within the 
appropriate bin. 
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These Bins should be readily interchangeable and arranged 
in such a manner that the heaviest articles arc stored near 
the grotmd, and the lightest articles at the top, somewhat 
after the following plan : 



the top divisions being about 5 ft. from the Hoor. 

Where the ground floor space is restricted, the Bins can be 
arranged in tiers in such a manner that the top of one tier 
forms a platform for obtaining articles from the tier above, 
thus : 


Bin Cards. 

Each of the bins or racks should be numbered and 
labelled, as already stated, and a Bin Card should be 
attached to each for record purposes. On the following 
page is a specimen form of Bin Card duly completed. 

Each Bin Card should show the reference number of the 
article, a description of the materials, the maximum and 
minimum quantities to be stocked, and full details of all re- 
ceipts and issues of materials from that particular Bin. For 
example, in the above illustration the number of plates of 
that particular type must not exceed 250 and must not be 
allowed to fall bdow 75. When the number of plates in 
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BIN CARD 

No. 75 Maximum 250 

Ordering Level 100 

Article Transverse Plates {Type S). MtniTnnm 75 

Date 

Receipts 

Issues 

Balances 
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Stock is approaching the lower figure, steps should be taken 
to replenish the stock. If it happens that the stock falls to 
the ordering level of loo, a Purchase Requisition must be 
sent to the Buying Department without delay. 

The Storekeeper must so replenish his stock that it does 
not fall below the minimum quantity, nor exceed the maxi- 
mum quantity, stated on the Bin Card. In determining the 
maximum and minimum quantities the following factoid 
must be taken into consideration : 

(a) The nature of the commodity and the storage 
facilities ; 

(b) The frequency and average quantities of with- 
drawals ; 

(c) The economic ordering quantity ; 

(d) The tendency of market fluctuations in the price of 
the conunodity ; and 

(e) The normal period required to obtain fresh supplies. 
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The Ordering Level (or Re-ordering Level) is not neces- 
sarily the minimum quantity for it may be at any point be- 
tween the maximum and minimum quantities. The ordering 
level may also be recorded on the Bin Card, but, of course, 
it is subject to revision from time to time according to circum- 
stances. The margin between the ordering level and the 
minimum stock acts as a “ buffer ” stock and enables the 
works to tide over any unusual delays in receiving the 
materials. 

Where particular materials have been earmarked for cer- 
tain jobs, an entry to that effect is made on the Bin Card, 
while a note should also be made on the appropriate Bin Card 
of any materials ordered but not yet delivered. 

The Bin Cards must be kept written up to date, all receipts 
and issues being inunediately recorded as and when such 
movements take place and the necessary adjustment made 
in the “ balance ” column. In this way constant checking 
of the quantities of stores on hand is avoided and the Store- 
keeper is assisted in ascertaining which particular materials 
require to be replaced. 

In certain cases it is not usual to record all these details on 
the actual cards affixed to the Bins, the detailed records be- 
ing entered up on corresponding cards kept in the cost office. 
This practice is advisable to a certain extent, as it Is prefer- 
able to avoid making the Storekeeper responsible for both 
the actual handling of the materials and the clerical work 
involved m keeping the necessary records. In these cases, the 
Bin Cards are usually filed in a card index cabinet, the 
various bins being identified by numbers or symbols. In 
this chapter, however, it is assumed that the majority of the 
records are kept by the Storekeeper himself. 


Receipt of Stores. 

All goods delivered to the works should be received by 
cither the Storekeeper or the Goods Receiving Clerk, irres- 
pective of whether such goods represent “ direct ” or 
“ indirect ” materials. Usually an Advice Note is sent by the 
suppliers at the time of delivery, gnnng details of quantities. 
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etc., of the particular goods forwarded. This Advice Note, 
which may acctxtnpany the goods or be forwarded separately, 
should not be handed to the Storekeeper, but should be 
passed to the Purcha^g Department for record purposes. 
On reedpt of the goods, the Storekeeper or Reedving Clerk 
should examine the general condition of the goods, and 
count or weigh them as the case may be, and make out a 
Goods Received Note in the following form : 


GOODS RECEIVED NOTE 



He should then make an entry, recording particulars of 
the materials, etc., in the Goods Received Book. For 
example, the goods shown in the previous illustration, would 
be recorded in this book as follows : 
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The Goods Reedved Note should then be sent to the Pur- 
chasing Department, where it is compared with the Advice 
Note, or Invoice, thus providing a check on the invoice 
quantities. 

If it is impossible for the person reedving the goods to 
make a complete examination of them at the actual time of 
receqit, he should qualify his signature for them by adding 
the remark “ Unexamin^.” In cases where the goods are 
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delivered in a damaged condition he should qualify his sig- 
nature accordingly, and a similar ronark should also be 
made on the Goods Received Note, in order that the neces- 
sary claim may be made against the suppliers or carriers. 

It will be found in certain cases that the making out of 
Goods Received Notes by the recipient of the materials is 
dispensed with, but this practice is to be deprecated as tend- 
ing to remove the excellent check afforded on the Reedving 
Clerk, as in this way he is enabled to compare the Advice 
Note with the goods direct. For example, he might be in- 
clined to skip his responsibilities and be tempted to take for 
granted the count shown on an Advice Note. On the other 
hand, if he has no Advice Note to which he can refer, he 
must count or weigh the goods in order to record the neces- 
sary particulars on the Goods Received Note. In the case of 
a Railway Delivery Note, the count and weight would, of 
course, be available for the clerk. Quantities stated on such 
notes should, however, always be subject to an independent 
check. 

Where articles are made in the works in place of being 
purchased from outside suppliers, it is advisable to make out 
a form of Goods Received Note in respect of such articles 
when they are passed into the stores. The entry on the receipts 
side of the Bin Card could be made in red ink to distinguish 
such stores from those purchased from outside suppliers. 


Stores Records. 

The Storekeeper then posts the details shown in the Goods 
Received Book to the Stores Ledger, of which the following 
is a specimen ruling, completed in respect of the particulars 
shown on the Bin Card previously illustrated (page 75). 

Where the stores records are compiled by the cost office, 
the Storekeeper being merely responsible for the receipt and 
issue of stores, it is usual to have two Goods Received Books 
for use on alternate days. Thus one book is available for the 
cost office while the other is retained for use by the Store- 
keeper and vice versa. On the other hand, the Goods Re- 
ceived Book may be provided with duplicate perforated 



STORES 


79 


STORES LEOCrR 

a. 


■ 4 ^ .£ — ■ 


7s. .. 



n 

!■» 

H*. 

liWiiw 

1 

Cowrtj 

lf«M 

1 

WMght 

1 ' 

lUli 

1 

! Ammi 

L_ 

OMi 

j«iN« 

ii 

CWM 

vSi 

WM|kt 

« C^lbi 

] 

Rattj 


It 



/t-/ H 

r 







It 


3o 



1 


M 


s 

it 


y 








. n 

1 ffj 




1 

1 

- 


Jli 


c^lST 



u 




■ i/j 





t 

1 




j 



1 1 



\ ! 


u 





1 





j 



! 



< . 1 

z 

i 





T 

j 








Zi 

n 


z 

: i 

1 j 

i_ 




Jd 

.□ 






1 


1 

1 

1 ■ 

' ! 

j 

Z 

'1 

! ii ^ 

1 

t 

-LL 

i 





1 1 


1 IiLj 

I (_ 

li 

Li! 

1 ‘ 

_Li 

.Li 





pages upon which carbon copies of each entry arc made, 
thereby enabling the necessary particulars of the receipt of 
materials to be forwarded to the cost office for record pur- 
poses. 

In order to avoid undue complications, as already stated, 
it is assumed for the purpose of this work that the Store- 
keeper himself enters up the necessary particulars in the 
Stores Ledger. 

Where the materials are “ Direct " and are speciallv 
ordered and immediately required for a job, they will not, 
of course, be placed in the Bins, but sent to the department 
direct, and the “ issue ” entered in the Stores Issued Book, 
from which it is posted to the Stores Ledger. Even in such 
a case as this the Storekeeper should require a Stores Requi- 
sition Note from the department concerned, as otherwise no 
record of the materials utilised will be available. Alternately, 
such materials can be placed in separate bins until they arc 
required for use on the job, or retained in the ordinary bins, 
a note being made on the Bin Cards that they arc earmarked 
for a particular job (see page 76). 

It is advisable to point out at this stage that the Bin Cards 
form a perpetual inventory of the Stores. It is not necessary 
to “ take stock by counting and/or weighing the whole of 
the materials on hand at the end of any financial period, as 
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was formerly the practice, for the information can readUy be 
compiled from the Bin Cards themselves. This is now recog- 
nised as a very necessary and valuable arrangement, as the 
exact quantity of the stock of stores on hand can be obtained 
at any time, and thus the compilation of interim Trading 
and Profit and Loss Accounts for financial purposes is 
facilitated. 

Stores Audit. 

It is quite feasible that clerical errors may arise in making 
the necessary entries on the Bin Cards. In order to check 
the details shown thereon and to correct any such entries a 
Stores Audit is carried out. This audit is not absolutely essen- 
tial provided that the Bin Cards are accurate in all their 
details, but it is highly advisable as a means of checking the 
work of the stores department, and also to ensure greater 
accuracy in the stores records. A special audit clerk is ap- 
pointed to check the contents of each Bin with the “ bal- 
ances ” as shown on the Bin Cards, and to investigate any 
discrepancies in quantities. The audit must be performed 
in such a manner that it does not interfere with the daily 
work of the Storekeeper, and it must be so arranged as to be 
completed before or at the end of the financial accounting 
period. Thus the stores audit clerk, often termed the peram- 
bulating storekeeper, should check the contents of a certain 
number of bins each day so that every bin is checked more 
than once in each financial year. 

Apart from errors of a clerical nature, discrepancies are 
bound to occur in connection with certain classes of goods, 
such as grease, oil, belting, etc., where small quantities arc 
issued from time to time from the bulk, and where it is 
impossible to divide up the bulk with mathematical accur- 
acy. Similarly, discrepancies arc bound to occur as a result 
of breakages, evaporation, pilferage, etc. 

These discrepancies or losses may be divided into two 
classes— unavoidable losses, e.g., evaporation, and avoidable 
losses, e.g., pilferage. An efficient stores audit, however, will 
tend to reveal the latter and will enable the management to 
reduce such losses to a minimum. 
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A reasonable margin of difference can be fixed to cover un- 
avoidable losses, and any loss in excess of this margin should 
be carefully investigated. 

The records of the audit arc usually shown on separate 
sheets, of which the following is a typical specimen : 
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Any differences in stores, after the correction of those 
resulting from clerical errors, must be adjusted on the Bin 
Cards and the appropriate accounts in the Stores Ledger, the 
corresponding entry being made in a Stores Adjustment 
Account. 


Issue of Stores. 

It is essential that the Storekeeper should issue materials 
from Stores only against a properly authorised written re- 
quest, known as a Stores or Materials Requisition, as shown 
in the illustration on page 82. 

This requisition is usually signed by the foreman in 
charge of the department or job for which the goods arc 
required, and must show details of the materials and the 
department or job concerned. As already stated, a Stores 
Requisition must be made up in respect of all materials sent 
direct to the department at the time of their receipt at the 
works. 

The particulars with regard to the price and value of the 
goods are usually entered by the Storekeeper after he has 
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received the Stores Requisitions. A similar procedure is also 
adopted in connection with the Materials Credit Notes and 
Materials Transfer Notes referred to in the following pages. 

These Requisition Notes should be numbered consecu- 
tively by the Storekeeper and the details shown thereon 
should be entered in the Stores Ledger and in the “ Issue *’ 
column on the respective Bin Cards, after which they 
should be sent daily in batches to the Cost Department in 
order that they may be passed and the various jobs debited. 


Materials Returned to the Stores. 

Certain materials issued from stores for use in connection 
with jobs will consist of items that cannot be measured 
readily into the exact quantities ultimately required, e,g., 
wire. In such cases it is usual to issue the material in bulk, 
a Stores Requisition for the total issue being made out, the 
amount in excess of requirements being returned to the stores 
on the completion of the job or operation. When materials 
are returned in this way they must be accompanied by a 
Materials Credit Note, giving full details as to quantity, 
weight or measurement of the materials returned. 

These Credit Notes arc similar in form to the Requisition 
Notes previously described, but are usually printed on tinted 
paper for distinguishing purposes. The following is a typical 
form in general use recording wire returned from a job as 
being in excess of requirements : 
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The particulars shown on these Credit Notes should be 
recorded on the Bin Cards as representing a receipt of stores, 
corresponding entries being made in the Stores Ledger. They 
are then forwarded to the Cost Office in order that the 
respective jobs may be credited with all materials returned 
to stores. 


Transfer of Materials. 

Instead of returning materials in excess of the require- 
ments of one particular job or department to the stores, 
it may be sometimes found more convenient to transfer them 
to another job or department, where this second job or de- 
partment is in a position to make immediate use of them. 
When materials are transferred in this manner they should 
be accompanied by a Materials Transfer Note^ giving fuU 
details of the materials as in the case of Credit Notes. The 
following is a specimen completed form of a Transfer Note : 
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These Transfer Notes should be sent to the Storekeeper by 
the job or department receiving the materials, in order that 
he may pass them on with the Stores Requisition Notes and 
Credit Notes to the Cost Department. It will not, however, 
be necessary for the Storekeeper to make any entry in his 
books relating to Transfer Notes, as the issue of materials 
from the Stores is not affected by the transfer of materials 
from one department or job to another. 

As it is impossible for the costing staff to trace transfers of 
this nature unless a complete record is kept thereof, it is 
essential that a Materials Transfer Note should be lodged 
with the Storekeeper on every occasion when materials arc 
transferred from the job or department to which they were 
originally issued. 

Materials Abstract. 

When the Cost Depariinent receives the Stores Requisi- 
tion, Credit and Transfer Notes, the cost clerks arrange them 
in accordance with the job numbers stated on them. The 
various classes of notes are then priced and extended, if this 
has not already been done by the Storekeeper, and entered 
on to the Materials Abstract, which is similar in form to the 
Vfstges Abstract mentioned in Chapter III. The example 
given on the opposite page shows a specimen ruling, a few 
entries being inserted for purposes of illustration. 

It will be observed that an excellent check is afforded on 
the accuracy of the additions of the various columns as the 
cross total of the individual job and works order columns 
should equal the grand total of the summary column. 

Only Requisitions for “ Direct ” materials are analysed 
by means of the Materials Abstract. " Indirect ” materials 
are classified according to departments, if possible, and 
analysed on separate sheets for use in connection with the 
allocation of oncost. The Credit and Transfer Notes relat- 
ing to direct materials are analysed with the Stores Requi- 
sition Notes by means of the Materials Abstract, the credits 
being deducted from the totals for the respective jobs, and 
the transfers deducted from the totals oi the respective join 
for which the materials were originally supplied, and added 
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Alternatively, stores may be priced out at certain fixed 
prices, but this method is seldom used except where the market 
prices are comparatively stable and subject only to small 
variations. 

In all the above cases the term “ cost ’’ or price ” denotes 
the mt amount after deducting trade discounts, but before 
deducting cash discounts. 

It may be remembered that it was stated in Chapter V that 
the stock of materials on hand at the end of an accounting 
period is valued at the lower of cost or current market value 
for the purpose of the financial accounts. Normally the cor- 
responding stock of materials on hand is retained at cost 
price in the cost accounts, a fact that may be one of the 
sources of the discrepancy between the results shown by the 
two sets of accounts. This latter aspect of the subject is dis- 
cussed in a later chapter. Where, however, a decided and 
abnormal fall has taken place in market values, the cost 
values of the stock in the cost accounts may be reduced to 
current market values, the difference being absorbed in the 
general works oncost or written off as a special loss. 


Purchase Requisitions. 

As the various stocks fall to the “ minimum ” quantity or 
ordering level, requisitions will be made out by the Store- 
keeper for further quantities. These requisitions are made 
out on prescribed forms termed Purchase Requisitions, and 
each Requisition must be signed by the Works Manager, or 
other responsible official. The detail recorded on these forms 
is illustrated below : 
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When an order is received from a customer for a job, it 
will be the duty of the Order Clerk to ascertain from the 
Drawing Office the nature of the materials that will be re- 
quired, together with the quantities, weights and measure- 
ments of such materials. If the materials are not in stock, a 
Purchase Order is sent out, after making necessary enquiries 
as regards terms and prices. 

Sometimes the above duties, with the exception of making 
out the Purchase Order, are carried out by the Planning 
Department, or Progress Clerk. 

Works Orders and Symbols. 

A Works Order is then made out giving full details of the 
job or contract, the number of the job, and the date when 
completion is required. A form used in actual practice is 
shown for the purpose of indicating the amount of detail 
recorded on these forms, and this should be compared with 
the simpler form shown on page 62. 

WORKS ORDfcR 
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Works Orders are also supplied for buildings, plant and 
machinery extensions and repairs, and for stocks of finished 
parts, etc. 

In such cases fixed symbols are used, with or without 
numbers, for every class of work which does not comprise 
actual or direct work on a customer's order. For example : 
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PR — Plant Repairs. 

BR = Building Repairs. 

PM = Plant Maintenance. 

PE = Plant Extensions. 

B£^ = Building Extensions. 

Where there are different departments or shops, each 
department would have a fixed letter allotted to it for iden- 
tification purposes, which would be added to the above 
symbols, e.g., PM/A — Plant Maintenance — Department A. 

Where there are several heavy and expensive machines, 
engines, or lathes, etc., in use the symbol system can be 
applied to them in addition to the departmental symbols. 
In fact this method is easily adaptable to all requirements, 
whether simple or elaborate. 

All labour and materials employed for any repair or main- 
tenance job, or for any new constructional work, would be 
recorded under its proper symbol, in order that the cost may 
be accurately allocated. 

Symbols are also used for Standing Works Orders, for 
finished parts, etc. For example, SWO/2 would represent 
Standing Works Order No. 2. Receipts and issues of fin- 
ished parts are dealt with in a similar manner to the receipt 
and issue of stores. 

These costing records are required for the purpose of 
giving valuable information to serve as a guide in the 
apportionment of oncost. 

It will be observed that the materials issued from time to 
time by the Storekeeper may be either “ Direct or “ In- 
direct ’’ and that “ Direct ” materials under the heading of 
Prime Cost are not necessarily purchased specially and 
directly, but may be obtained from the bulk of materials 
already in the Stores. 

General Advantages of Stores Accounts. 

The principal advantages that result from an efficient sys- 
tem of Stores Accounts may be summarised as follows : 

I . Actual stocks may be agreed constantly with the figures 
shown in the cost records by means of a perpetual inventory. 



STORES 


91 


thus not only imposing an excellent moral check upon the 
Storekeeper and his assistants, but also enabling discrepan- 
cies to be investigated without undue delay. 

2. The extent of normal and unavoidable losses can be 
ascertained and kept to a minimum, e.g.j loss in breaking 
up from bulk, evaporation, etc., while abnormal and avoid- 
able losses are readily detected and steps taken at an early 
date to prevent such losses, pilferage, inefficient hand- 
ling of stores and general wastage of stores, etc. 

3. The existence of obsolete stocks is revealed, thus steps 
can be taken to avoid large stocks of slow-moving materials 
being held. 

4. A close check can be kept upon minimum stocks to 
obviate the possibility of production being held up as a 
result of the required materials being out of stock. 

5. Maximum stocks are fixed and the existence of any 
materials in stock in excess of the required maximum is 
brought to the notice of the management at an early date, 
thus over-stocking and the consequent locking up of capital 
in surplus stocks is reduced to a minimum, thus releasing 
working capital for other purposes, and minimising losses 
through obsolescence and deterioration. 

6. The preparation of interim and final financial accounts 
is facilitated by the use of a perpetual stores audit as the 
laborious task of physical stock-taking at the end of the 
accounting period is avoided. 


Test Quesdotis 

A. Describe as fully as you can the situation and arrangement of 
the Stores Building which would, in your opinion, be most 
suitable for the expeditious receipt and issue of materials. 

B- Where sub-stores are used in each of the several departments 
of a factory, what procedure would you suggest for re- 
cording the transfer of materials from the main stores 
to the various sub-stores? 
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C. Prepare a pro forma Stores Ledger Account with, suitable 

rulings and details in regard to any commodity with which 
you are familar; giving three items inwards, three items 
outwards, and bringing down the balances. 

D. Select a business with which you are familiar, and prepare a 

brief set of instructions for the guidance of the Storekeeper. 
Submit rulings of two only of the books or documents you 
recommend. 

E. Describe a system that would dehnitely link up the Purchas- 

ing Department, Goods Receiving Department and Cost 
Department, giving all information for passing invoices, 
checking goods received and posting to Cost Accounts. 

F. From what source, or sources, is a Bin Card written up? 

Draft a form of Bin Card with three specimen entries 
thereon, and explain the purpose and utility of such cards. 

G. In what circumstances, if at all, would you recommend the 

keeping of Bin Cards in card drawers in the stores or in 
the cost o£&ce instead of alongside the bins or racks to 
which they belong? 

H. Define the loUowing and say on what basis each should be 

determined : 

(a) Maximum Stock. 

(b) Minimum Stock. 

(c) Ordering Level. 

J. What steps would you take to avoid capital lying idle in the 

form of obsolete stocks of materials? 

K. What is the function of a Goods Received Note? Give a 

specimen ruling. 

L. What do you understand by the term " Perpetual Inven- 

tory,** and what is its function? 

M. How would you proceed to deal with any discrepancies dis- 

closed by the Stores Audit? 

N. Submit rulings of any books you recommend for recording 

the receipt and issue of goods from store in a manufacturing 
business with which you are familiar. Briefly outUne the 
duties of the Storekeeper with reference to the goods under 
his care. 

O. What do you understand by the term * * Stores Requisition " ? 

What method would you employ to ensure that all 
requisitions finally reach the Cost Office? 
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P. What is the function of a Materials Transfer Note? In what 
respects, if any, does it differ from a Materials Credit Note? 
What objections are there to passing surplus materials 
from one job to another? 

Q« Twenty tons of material are purchased and taken into store, 
and eventually used on six different contracts. State in 
chronological order the records in relation to this material, 
giving details of all forms which would be used and all 
entries in the cost books relating to same. 

R. From what source, or sources, is the Materials Abstract 

constructed? Give a Specimen ruling. 

S. Explain the main methods of pricing issues of materials and 

state which of these methods is, in your opinion, the most 
accurate. 

T. Copper is purchased at £ 6 o a ton in January for genexal 

stock and is used in the following June when the market 
price has risen to £70 a ton. What figure would you use 
in your costs ? Give reasons for your answer. 

U. A manufacturing concern purchases from time to time large 

quantities of a commodity used in the manufacture of one 
of its products. The following are the details of purchases 
during the six months ended 30th June, 1942 : 


1942. 

Quantity 

Cost Price per 100. 
s. d 

February 2 

10,000 

10 0 

March 15 

25,000 

zo fi 

April 20 

20,000 

9 6 

May 3 

15,000 

9 0 

June I 

12,000 

9 0 

June 20 

3,000 

8 fi 

There were 15,000 

units in stock at ist January, 1942, 

which were valued at 9s. fid. per 

100. 

Quantities issued from store during the six months were 
as under: 

1942. 

January 25 


10,000 

February 28 


8,000 

March 29 


... 25,000 

April 30 ... 


... 20,000 

May 15 ... 


... 18,000 

June 29 ... 


... 15,000 
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At what prices shotild the issues be charged and the 
closing stock valued ? Prepare a Stores Ledger Account 
illustrating your views. 

V. A manufacturer uses cost price as the basis for charging out 

materials to jobs. The "Received" side of the Stores 
Ledger Account shows the following particulars : 

500 Articles bought at 3s. od. each. 

700 Articles bought at 3s. id. each. 

400 Articles bought at 3s. 2d. each. 

800 Articles bought at 3s. id. each. 

Successive issues were made of 200, i»ioo and 200 
articles. 

(a) At what price per article (to one decimal place of 
pence) should each of the three issues be charged ? 

(b) Discuss briefly the general question whether 
materials should be charged out to jobs at cost or at 
market price. 

W. What do you understand by the term ** Symbols " and to 

what extent are they used in the Cost Records ^ 
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Nature of Oncost. 

In addition to the three elements of Prime Cost, which 
have been conadered in the preceding chapters, there re- 
mains the question of oncost. This further element, which is 
an essential factor in ascertaining the Total Cost of a job or 
contract, may be said to comprise all expenditure on labour, 
materials and other services which cannot be directly 
charged or allocated to any particular job or contract, or 
even to a series of jobs or contracts. 

Although, strictly speaking, all expenditure of an mdirect 
nature could be dealt with under the single heading of 
“ Establishment Expenses,” one percentage being fixed and 
added to the prime cost to cover all such expenditure, it is 
considered more convenient to divide this type of expendi- 
ture into two main classes, viz. : 

1. Works Expenses; and 

2. Office Expenses. 

This division of indirect expenditure is similarly reflected in 
the Cost Accounts by the division of Oncost (or Overheads) 
into : 

1. Works Oncost (or Works Overheads); and 

2. Office Oncost (or Office Overheads). 

Office expenses or office oncost can be sub-divided into : 

(a) Administiative; 

(b) Selling; and 

(c) Distributive. 

Furthermore, both classes of indirect expenses or oncost 
may be sub-divided into : 
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1. Fixed or Constant Charges^ i.e.^ those items of expense 
that do not vary in direct ratio to the volume of production, 
and which are payable whether the factory is working at full 
capacity or not, e.g., rent of factory premises, salaries of 
works executive, local rates, insurance of buildings and 
machinery, etc. 

2. Fluctuating or Variable Charges, i.e., those items of 
expense that normally tend to fluctuate according to the 
volume of production, e.g., power charges, indirect labour 
and materials, etc. 

In times of trade depression the distinction between fixed 
and variable charges is of particular importance, as a manu- 
facturer may be forced to accept orders at a price below his 
normal quotation or even below his normal total cost in order 
to retain his trade connection with his customers. So long as 
the price quoted is more than sufficient to cover the prime 
cost and the variable oncost, the manufacturer will be able 
to recover some portion of his fixed oncost, and thus minimise 
the loss of fixed oncost. 


Works Oncost. 

The allocation of Oncost (or Overhead Charges, or Estab- 
lishment Charges, or Expense Burden, as it is sometimes 
termed) cannot, from the indirect nature of its various com- 
ponent items, be so accurately determined and allocated as 
the items falling under the heading of Prime Cost. 

This is obvious if such items as Timekeepws’ Wages, De- 
preciation of Plant, Fuel, etc., are considered, as expendi- 
ture in respect of such items is incurred not solely for the 
benefit of one specific job or contract, but on behalf of the 
concern as a whole. 

Although the allocation of oncost to jobs, etc., must of 
necessity be a matter of estimate, anything in the nature of 
pure guesswork must be rigorously avoided. Furthermore, 
it should be noted that only general rules can be laid down as 
to the basis of allocation of oncost, as the degree of approxi- 
mation required will vary according to the particular cir- 
cumstances of the business under consideration. 
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There are various methods of apportioning, or allocating, 
Works Oncost, and the nature of the particular industry 
under consideration is a prime factor in determining which 
method, or methods, is reasonably most accurate, or applic- 
able. 

In the first place, we must not lose sight of the fact that 
current oncost is to some extent unknown, as the exact fig- 
ures are practically inaccessible. The procedure, therefore, is 
to ascertain from the financial books of account the total 
expenditure falling under the heading of Works Oncost for a 
previous selected period — month, quarter, six months, or year. 
This total is then carefully examined, and any necessary modi- 
fications are made, based upon the fluctuations, or probable 
fluctuations, in labour, materials, and other expenses during 
the current period, and the estimated output of that period. 
The estimated amount of fixed oncost can be ascertained 
without much difficulty, as this will not be affected to any 
material extent by the volume of production, whereas more 
care and scientific skill must be devoted to the determination 
of the probable amount of fluctuating oncost, as the amount 
thereof will depend mainly upon the number of units pro- 
duced during the current period. Similar care is required in 
determining the probable output of the immediate future 
period, and such output should be estimated on the basis of a 
practically attainable standard under normal conditions of 
works efficiency, say, 8o to go p>cr cent, of the theoretical 
maximum output. Having arrived at the amended total of 
indirect expenditure, which, though only an estimate, is a 
logical one, the next point to determine is the manner in which 
this total is to be distributed over the probable volume of 
output. In other words. It may be stated that the following 
three main factors require to ht taken into account in con- 
nection with the allocation of indirect expenses to productive 
and other units : 

(a) The determination of the probable expenses to be in- 
curred in the period under review ; 

{b) The determination of the probable output for the 
period under review ; and 
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{c) The most equitable basis for the allocation of such 
expenses to the individual units adopted for costing pur- 
poses. 

The principal methods usually adopted for the allocation 
of worlu oncost are explained in the following paragraphs, 
and it will be observed that the various methods can be sub- 
divided into : 

(a) Percentage methods of recovering works oncost ; and 

(b) Hourly methods of recovering works oncost. 

The hourly methods are usually preferable to the per- 
centage methods as a number of the works ex|jenses vary in 
proportion to the time factor, e.g., rent and rates. 


Prime Cost Basis. 

The first method proposed to be considered is that known 
as the Prime Cost Basis, by which the works oncost is allo- 
cated to the jobs, etc., as a percentage on the combined total 
of direct labour, direct materials, and direct expenses, i.e., 
on prime cost. In order to ascertain this percentage both 
the prime cost of the total production and the total works 
expenses of a selected previous period must be ascertained, 
and both totals must then be adjusted to the probable expen- 
diture on prime cost and works expenses of the period under 
review. The estimated works expenses are then divided by 
the estimated total prime cost and the result multiplied by 
loo, viz. : 

W.E. 

— ^ lOO 

p.c. 

where W.E. = Works Expenses, and P.C. == Prime Cost. 

The percentage obtained in this way is added to the Prime 
Cost of each job undertaken during the current period, to 
cover the proportion of works oncost on such jobs. Thus the 
Works Cost of a job under this particular method, assuming 
Works Oncost to be 50 per cent, of Prime Cost, is ascer- 
tained as follows ; 
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£ 8. d. 

Prime Cost of Job » s lo o 

Works Oncost (50 per cent.) =150 

Works Cost = £3 15 o 


Although the calculation of Works Oncost is compara- 
tively simple where this particular method is adopted, it 
generally results in inaccurate figures of Works Costs, as 
works expenses usually bear no definite relationship to the 
combined values of direct materials, labour and expenses. 

In order to illustrate the inaccuracy of this method, let us 
assume that it is in operation in a business manufacturing 
two standard articles, involving equal direct labour charges, 
but where an expensive metal is used in the manufacture of 
one article and an inexpensive metal in the case of the sec- 
ond article. The Works Costs of these articles would there- 
fore be calculated as follows : 


Steam Valves. 


Materials 

Gun Metal. Mild Steel. 
£ s. d. £ s. d. 

1 10 0 10 0 

Labour 

15 0 

15 0 

Prime Cost 

.250 

I 5 0 

Works Oncost (50 per cent.) 

126 

12 6 

Works Cost 

.£3 7 6 £i 17 6 


It will be obvious that the Works Cost in one, if not in 
both, of the above cases is inaccurate, due to the fact that 
the Works Oncost has been allocated incorrectly. Apart 
from the cost of the raw materials, the manufacture of the 
gun metal valve should not absorb more expense than 
the manufacture of the sted valve, therefore, probably, 
the Works Cost of the former is over-estimated and that of 
the latter imder-estimated. 
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The Prime Cost method of allocation of oncost is gener- 
ally found to be fairly reliable where the products of the 
concern are similar, and where the direct labour is in the 
same ratio to the cost of direct materials for each job. 

Direct Wages Basis. 

This is an extremely general method of allocating works 
oncost to jobs, etc., and is based upon the assumption that 
the works expenses arc incurred in connection with the 
direct labour only, and not in connection with the 
prime cost. This method is more reliable than the Prime Cost 
basis for labour rates are generally far more constant than 
prices of material, and it is also comparatively simple in its 
calculation. 

The percentage rate is arrived at by dividing the total 
works expenses incurred during the selected previous period 
by the total direct wages for the same period, after both totals 
have been adjusted to the probable works expenses and 
direct wages of the period under review, and multiplying the 
result by loo. This may be expressed by the following 
formula : 

W.E, 


where W.E. = Works Expenses, and D.W. = Direct Wages. 

The ascertainment of Works Cost under this method is 
calculated as shown in the following example : 


£ 

Direct Materials 40 

Direct Wages ... 70 

Prime Cost no 

Works Oncost (say 50 per cent, 
on Direct Wages) 35 


Works Cost £145 


This method is fairly satisfactory where similar articles are 
produced and the type of labour employed and the direct 
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wages paid are all fairly uniform and where there is utilised 
little machinery involving heavy running costs. 

On the other hand^ this method does not provide very 
accurate results where skilled men are paid at varying rates, 
or on a premium bonus system, or where overtime is paid, 
as the element of time is not uniform, each unit of pay 
does not represent a similar unit of time. Thus it is quite 
possible that jobs upon which highly skilled workers are em- 
ployed will be over-charged and jobs upon which un- 
skilled labour is employed will be under-charged, although 
unskilled labour generally involves more indirect expense in 
the form of supervision and wastage of materials. Similarly, 
jobs necessitating the payment of overtime will be over- 
charged, although works expenses do not increase pro rata 
and generally remain fairly constant whether work is per- 
formed in normal day time or in overtime. 


Manual Hour Rate. 

The basis of this method is the number of direct labour 
hours, and where differential rates are paid for skilled 
labour, the basis is obviously a truer and more scientific one 
than that of direct wages, because it takes into account the 
element of time as between a fast worker and a slow worker. 

Many of the items of Works Expenses, which constitute 
Works Oncost, are affected largely by the factor of time, 
e,g.y such items as : Depreciation, Rent, Rates, Local Taxes, 
and Timekeepers’ and General Labourers’ Wages. There- 
fore, the allocation of Works Oncost on the basis of the time 
taken to accomplish a job, rather than on the amount of 
direct wages paid for such job, will give more reliable results. 
For example, where hourly rates vary, the amount of works 
expense does not necessarily fluctuate and is much the same 
per hour for a man on piecework producing 50 units, as for 
another man on time rates producing 40 units. 

Under this method the allocation of the Works Oncost is 
ascertained by dividing the total of the works expenses for 
the selected previous period by the total of the net direct 
labour hours worked during the same period, after both totals 
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have been adjusted to the probable works expenses and labour 
hours for the period under review. The result of this calcu- 
lation represents the rate per hour to be applied by way of 
Works Oncost to each job. The formula in this case being 
as follows : 

W.E. 

= R. 

D.L.H. 

where W.E. = Works Expenses, D.L.H.=Direct Labour 
Hours, and R.=Rate Per Hour to be charged to each job. 

The following example will illustrate the application of 
this method : 

Job No. 36. 

£ 

Direct Materials 50 

Direct Wages 20 


Prime Cost 

Works Oncost (100 hours at 2s. per 
hour) 


70 

10 


Works Cost 


£80 


(The 100 hours represents the total time taken to complete 
the job, and the hourly rate of 2s. is ascertained in accord- 
ance with the above formula.) 

This method is fairly satisfactory when little or no expensive 
plant is used, otherwise there is a disadvantage in that there is 
a tendency to overcharge jobs performed by hand and to 
undercharge those jobs necessitating the use of heavy and 
expensive machinery. This may be overcome by fixing 
variable hourly rates for different classes of labour. 

Machine Hour Rate. 

This method is adopted where machinery is the predomi- 
nant factor in production — ^the amount of manual labour 
being relatively small. 

There are two methods, or means, of obtaining the rate 
to be applied, the respective formulae being as follows : 



ONCOST (i) 


»oS 

cost of machinery plus estimated cost of running 
Estimated working life of mctchinery^ hmrs 

= Machine hour rate. 


0 


Depreciation plus estimated cost of running for one year 
Estimated working hours for one year 


r= Machine hour rate. 

The latter method is advised, for it is difficult to forecast 
the probable effective life of a machine and the estimated 
cost of running the machine throughout its probable life, 
whereas the latter method facilitates annual revision of the 
machine hour rate. 

The rate obtained by either of the above methods Is 
applied in a similar manner to that illustrated above in con 
nection with the manual hour rate, i,e,y by calculating the 
works oncost according to the number of hours the machine 
is engaged on productive operations. 

The following example will illustrate the application of 
this method : 


Job No. 37. 

£ 

Direct Materials ... ... ... 40 

Direct Labour ... ... ... 15 


Prime Cost ... ... ... 55 

Works Oncost (64 hours at 2s. 6d. per 

hour) 8 

Works Cost ... ... ... £63 

(The 64 hours represents the total machine time taken to 
complete the job, and the hourly rate of 2 S. fid. is ascertained 
in accordance with one of the above formulae.) 

It is usually found preferable to treat the machines in 
groups, a machine rate being fixed for each individual group 
of machines, or, on the other hand, each machine may be 
treated separately. 

The average hourly labour charge of tending the 
machines may also be included in the machine hour rate 
established for individual machines or groups of machines. 
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Warehousing Rate. 

This method, which is ako known as the ‘‘material 
expense ” basis, is extremely difficult to calculate. It is based 
upon the assumption that works expenses fluctuate in direct 
relationship to direct materiak, and is usually applied only 
where one particular type of unit k produced, the same 
amount and value of materiak being consumed in each case. 
In other cases thk method k most unsatisfactory as it over- 
charges those jobs using expensive materiak and under- 
charges jobs upon which cheaper materiak are used. The 
disadvantages of this method are therefore similar to those 
of the Prime Cost method already explained. 

When this method is adopted the percentage rate is arrived 
at by dividing the total works expenses incurred during the 
selected previous period by the total direct materials for the 
same period, after both totals have been adjusted to the prob- 
able works expenses and direct materials for the period under 
review, and multiplying the result by loo. This may be ex- 
pressed by the following formula : 

W.E. 

— loo 

D.M. 

where W.E.= Works Expenses and D.M. “ Direct Materiak, 

Unit Expense Rate. 

The basis of this method is to charge the expense at a rate 
per unit produced. It is suitable in cases where large quanti- 
ties of different, yet similarly designed articles, such as gar- 
ments, are produced. 

Departmental Oncost. 

Where there are several well-defined departments in a 
works or factory, a much nearer approximation to accuracy 
in the allocation of Works Oncost to the various jobs may 
be obtained by the adoption of the Departmental Bask. 
The total of the works expenses incurred during the selected 
previous period adjusted to meet the estimated conditions 
during the current period, must first of all be apportioned to 
the various departments. Each component item of the 
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estimated works expenses must be apportioned on an 
equitable basis, rent and rates, on the basis of the floor 
space of the various departments, adjusted in accordance 
with the situation of the department ; lighting and heating, 
on the basis of cubic capacity or metered consumption or 
wattage of lamps ; fire insurance, on the basis of departmental 
valuations adjusted to cover any special risks. The amount 
thus apportioned to a department is then used as the basis 
for that particular department alone, and the rate or per- 
centage obtained — according to which of the previously 
described methods is adopted — is, of course, applied only to 
the jobs passing through that department. 

It is not uncommon to find that many articles produced 
in a factory do not pass through the whole of the depart- 
ments, but only through one or two of them. In these 
circumstances it is considered wrong in principle to allocate, 
or rather include in the allocation of the Works Oncost to 
these articles, items of oncost which have no connection 
with the manufacture of such articles, e.g., an assembly 
department should not be charged with any expense relative 
to the use of expensive machinery. 

This method naturally requires a very careful analysis 
of the total works expenses incurred during the period 
selected for the original basis. The following illustration 
will clearly indicate the method of analysis : 
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The column beaded “ Service Department ” is used for 
the allocation of items to the non-productive departments, 
as, for example, that supplying power, steam, gas, or elec- 
tricity, and the total of this particular column is allocated 
to the various productive departments in the proportion of 
the services rendered by the service departments to the 
productive departments. Some of the service departments 
may supply services to other service departments, and the 
appropriate part of the cost of running the former depart- 
ments must be allocated to the latter departments, before the 
balance of the cost of the former is allocated to productive 
departments. An analysis of the Stores Requisitions for the 
various departments during the selected period will provide 
information as to the proportion of the cost of maintenance 
materials to be allocated to each department. 

It is highly advisable that allocations of departmental 
works oncost should be made at least monthly in order to 
keep the costing records up to date. It should be noted, how- 
ever, that in order to overcome the unequal number of days 
in the calendar months, periods of four weeks may be taken 
in place of calendar months. 

Office (Administrative) Oncost. 

Office (or administrative) expenses which accrue in con- 
nection with the production of articles, or the execution of 
contracts, are usually allocated by means of an addition of a 
percentage on the Works Cost, the ratio being obtained from 
previous records covering the same period as that taken for 
the basis of the Works Oncost. The required percentage is 
obtained from the following formula : 

O.E. 

X lOO 

w.c. 

when O.E. — Office (Administrative) Expenses, and W.C. 
= Works Cost. 

The addition of the Office Oncost percentage to the 
Works Cost will then give the Cost of Production, of a given 
job or contract. This is illustrated by the following detailed 
example, in which the various elements covered by the Cost of 
Production are clearly indicated : 
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Job No. 5^^. 

£ 

Direct Materials ... ... ... 35 

Direct Labour ... ... ... 15 

Direct Expenses ... 5 


Prime Cost 5 5 

Works (or Factory) Oncost (100% of 

Direct Labour) ... ... ... 15 


Works (or Factory) Cost ... 70 

Office Oncost (10% of Works Cost) 7 

Cost of Production ... ... £77 


A further method of obtaining an Office Oncost per- 
centage would be to ascertain the ratio of office expenses 
to works expenses incurred during a selected previous 
period, duly adjusted to probable future conditions, but this 
method is seldom used in practice. 

Selling and Distributive Expenses. 

The items which fall under this head, such as Advertising, 
Travellers’ Salaries and Commission, Carriage Outwards, 
should be separated from office or administrative expenses, 
otherwise the allocation of oncost for some of the jobs might 
be inaccurate. The treatment of these expenses is a con- 
troversial matter, as some authorities contend that they 
should be excluded from the cost accounts and taken into 
account solely for the determination of selling prices, while 
other authorities contend that they should be regarded as 
part of the cost of production. The authors favour the 
former theory — the exclusion of selling and distributive 
expenses. 

The arguments in favour of the exclusion of selling and 
distributive expenses are apparent from a consideration of 
the item “ Carriage and Freight Outwards.” Some of the 
articles produced may be quoted for and delivered “At 
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Works,” i.e., at seller's works, or “ F.o.r.,” Le,, free on rail 
to the nearest station to the seller’s works, whilst other 
articles may be quoted and delivered at “ C.i.f.” prices, i,e., 
prices which include cost of the goods, plus carriage to the 
docks, dues, porterage, freight and insurance, etc., to some 
foreign or colonial port. It is obvious that such expenses 
should not be allocated with the other items of Office Oncost 
uniformly to all articles produced. As a matter of fact, 
selling prices usually vary according to the destination of 
the goods, an extra provision being made to cover such 
distributive expenses, apart from the expenses of production. 

“ Advertising ” may be included in the cost of production 
of articles on which advertising expenditure is specially 
incurred, but not general advertising expenditure. 

“Travellers’ Salaries and Commission” should also be 
excluded from the costs of production, as such expenditure 
is a factor of distribution and not of production. 

As a general rule ‘‘ Income Tax ” is not included in 
the costs of production, as this item represents merely a 
payment to the State of a portion of the profits realised on 
the goods produced, and therefore bears no direct relation- 
ship to the cost of producing such goods. Such portion of 
Income Tax as that payable by the business upon, say, the 
factory manager’s salary when such salary is paid “ free of 
tax,” should be included in the cost of production as an 
indirect works expense. 

On the other hand, where it is deemed advisable to 
provide for the recovery of selling and distributive expenses 
when calculating the total cost of the output, this may be 
effected by charging a definite rate per article, or by charg- 
ing an additional percentage on the works cost to cover 
expenditure of this nature. The required percentage in the 
latter case Ls obtained from the following formula : 

S.E. 

X 100 

w.c. 

where S.E. = Selling, etc., Expenses, and W.C. = Works Cost, 

The former method (a separate rate per article) is more 
accurate in actual practice, as selling and distributive 
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expenses usually bear no relation to works cost. Wherever 
possible it is advisable to have two separate charges for selling 
expenses and distributive expenses respectively, as the ex- 
penses of selling and distributing various types of articles do 
not usually bear any relation to one another. In some cases 
the selling expenses are high in proportion to the distributive 
expenses, while in other cases the converse applies. In any 
event, when a separate rate is added to the cost of production 
to cover these expenses, it is suggested that separate rates 
should be fixed for each class of article according to a careful 
analysis of the various selling and distributive expenses. 


Test Questions 

A. Define the term " Oncost.” Give twelve examples of 

items of oncost. 

B. Arrange the following items under (a) Works Oncost; (b) 

Office Oncost; {c) Selling and Distributive Expenses; 
(d) Capital Expenditure: 

Works Shop Cleaning. 

Ambulance Supplies. 

Fire Insurance. 

Factory Rates and Taxes (local) 

Drawing Office Materials. 

Directors' Fees. 

Extensions to Fitting Shop. 

Repairs to Motor Lorries. 

Toolmakers* Wages. 

Give reasons for your arrangement of the items. 

C. Distinguish between the terms “Fixed Oncost** and 

“ Fluctuating Oncost.** Give an example of each. 

D. Describe the various methods of allocating Works Oncost. 

Explain their respective advantages and disadvantages. 

E. “ Overhead Charges can only be correctly allocated by 

taking the time worked into account.** Discuss this state- 
ment with arguments for or against other methods. 
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F. For what producrtions would you advocate the following 

methods of charging Oncost respectively? Give reasons. 

(a) Percentage on direct labour. 

(b) Percentage on direct labour plus direct materials. 

(c) Hourly labour rate. 

(d) Machine hour rate. 

G. In what circumstances should Works Oncost be distri- 

buted by the following methods? 

(a) By a rate per ton. 

(b) By a lump sum. 

(c) By percentages on (i) labour, (2) materials, and 

(3) prime cost. 

Give examples. 

H. The overhead charges of a factory are allocated over the 

production on the " Manual Hour basis. What do you 
understand this statement to mean? 

A man and a boy complete similar jobs, and materials 
cost j£io in each case. The man spends Z2 hours on the 
work and is paid at the rate of is. 8d. per hour, while the 
boy takes 20 hours and is paid at the rate of is. od. per 
hour. Oncost is charged at the rate of 2s. 6d per manual 
hour. Prepare a statement showing the cost in each case. 

Do you approve of this method of allocating Oncost? 
If not, what do you suggest? 

J. What do you understand by the term " Machine Hour 
Rate"? Illustrate your answer by an example. What 
efFect has restricted output upon such a rate? 


K. 


Prepare a Machine Hour Rate to cover the overhead ex 
penses indicated below : 


Per hour. 

Electric Power iij^d. 

Steam lod. 

Water ij^d. 

Repairs 

Rent 

Running Hours 
Original Cost Price, ;£i,250. 

Book Value, ^£287. 

Present Replacement Value, ;fz,Z50. 
Depreciation, 7^ per cent, per annum. 


Per annum. 


;i53 

;^27 

2,000 
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L« What do you understand by the term Departmental 
Oncost " ? Give six items of Works Oncost, and show the 
basis of allocation to the various departments you would 
adopt in each case. 

M. State briefly why it is desirable, as a general rule, to make 

use of different Oncost rates for each department of a 
manufacturing business. In what circumstances would you 
consider this to be unnecessary? 

N. What hourly rate would be required to cover Works Oncost 

in a Works having three departments, the annual expendi- 
ture in connection with each being as follows : 

Dept. A. Dept. B. Dept. C. 

i i i 


Indirect Stores 

90 

75 

69 

Indirect Wages 

3,200 

2,750 

1,580 

Power Service Dept. 

980 

850 

730 

Building Repairs 

500 

670 

125 

Plant Maintenance 

80 

70 

60 

Rates and Taxes (Local) . 

35 

25 

15 

Fire Insurance 

15 

10 

8 

Sundry Expenses 

20 

15 

12 

Ambulance Expenses 

5 

2 

I 


There are 12 machines in Dept. A; 10 in Dept. B; and 8 
in Dept. C. The average number of hours worked weekly 
in all cases being 40, for a year of 50 weeks. 

O. What is a Service Department How may the cost of 

running such a department be allocated to the various 
production departments? 

P. On what basis do you suggest that Office Oncost should be 

allocated to the cost of production? 

Q. Are you in agreement with the contention that Selling and 

Distributive Expenses should be excluded from the cost 
accounts? Give reasons tor your answer. 

R. Assuming that Selling and Distributive Expenses are taken 

into account in ascertaining the cost of production, state 
the alternative bases of recovering such expenses. 

S. A manufacturer finds that he can obtain orders for his pro- 

ducts at ;fi5 per ton, but the total cost of production is 
los. per ton. The total oncost included in the total 
cost is per ton, of which represents fixed charges. 
In what circumstances would the manufacturer be justi- 
fied in accepting orders at £15 per ton? 
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Miscellaneous Oncost Items. 

The object of the present chapter is to conader in detail 
certain of the more general items of expenditure of an 
indirect nature with particular reference to the manner in 
which such items should be treated in the allocation of 
Oncost. 

WORKS EXPENSES 

Depreciation. 

Depreciation represents the loss in value of an asset due to 
normal and inevitable deterioration during the life of the 
asset, and may result from use, wear and tear, effluxion of 
time, etc. 

It is essential that depreciation of plant and machinery, 
factory buildings, etc., should be provided for in the ascer- 
tainment of Works Oncost, as this particular item is an 
important factor in production cost. It must be remembered 
that depreciation is incurred irrespective of whether profits 
are earned or not. Depreciation should not be treated as 
merely an allocation of profit to be provided for in suc- 
cessful years and ignored in unsuccessful ones, but should 
be regarded as a definite charge against income. 

Depreciation should not be confused with obsolescence, for 
the latter represents the sudden loss in value of an asset, 
e.g., plant, through disuse resulting from the scrapping of the 
asset before the termination of its normal expected life. 

from the financial point of view depreciation should be 
provided for by estimating the probable effective working 
life of the asset at the time of purchase, and by deducting 
or setting aside periodically (usually annually) an equal or 
graduated sum, sufficient to reduce the original cost of the 
asset to its scrap value at the expiration of its estimated life. 

Although it is beyond the scope of this book to consider 
the various methods of providing for depreciation, a brief 
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indication will be given of the manner in which the annual 
charge is calculated under the Fixed Instalment Method. 
Assuming that a particular item of plant originally costs 
£6o, inclusive of the cost of fixing, and that it will probably 
perform the requisite productive functions for a period of, 
say, lo years, and that at the end of such period it will be 
worth £5 as scrap material : thus in this case the annual 
charge for depreciation is ascertained by deducting the scrap 
value (£5) from the original cost (£60) and dividing the 
result by the estimated life of the asset (10 years) ; therefore 
the annual amount to be provided for is £5 los. 

This annual charge is usually expressed as a percentage of 
the original cost where the Fixed Instalment Method is 
adopted, or as a percentage on the diminishing annual value 
where the Reducing Instalment Method is adopted. The 
following rates of depreciation are typical of those provided 
in actual practice : 

Motor Vehicles ... 20% — 25% on diminishing value. 

General Machinery 7i% — 10% 

Electrical Machinery 10% — 15% ,, 

Patterns 25% — ^50% on cost. 

Depreciation of such items as office buildings, fixtures and 
fittings should be included in Office (or Administrative) On- 
cost, while depreciation of salesroom buildings, fixtures and 
fittings should be included under Selling Expenses, and 
depreciation of motor transport vehicles for delivery pur- 
poses should be classified under the heading of Distributive 
Expenses. 

Plant and Patterns Registers. 

Separate registers should be kept for recording detailed 
information respecting Buildings, Plant and Machinery, 
Loose Tools, and Patterns. Where the factory or works is 
divided into well-defined departments, separate registers 
should be kept in respect of each department. 

Each register should show records of the initial cost of 
the asset, as well as particulars of all repairs, renewals and 
depreciation charges in connection with the asset. The 
information obtained from these registers will be available 
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for both the financial and the costing records, and will be 
of invaluable assistance in the allocation of the Works 
Oncost. 

The following arc specimens of both a Plant Register and 
a Patterns Register in general use : 

PLANT KBGISTER 

• DM* timi 'T . 


DaVnatatlMi 
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An efficient system of plant maintenance will ensure a more 
even flow of production throughout the works, while break- 
downs will be reduced to a minimum and the quality and 
quantity of the output will be improved. 

Loose Tools. 

The item of loose tools includes such tools as drills, dies, 
files, hammers, spanners, etc., as distinct from actual 
machine tools. It should be noted that the purchase price 
of such tools is not an oncost item, but that only the wear 
and tear suffered by such tools for the period under review 
should be included in the oncost calculations. This wear 
and tear or wastage is ascertained from a special account, 
known as the Loose Tools Account. 

The cost of all new toob and of repairs to toob b debited 
to thb account, and at the end of the financial period the 
toob in stock will be re-valued, and the Loose Toob Account 
credited with the amount of the valuation. Thb valuation 
figure b then brought down as the vklue of the stock of loose 
toob at the commencement of the ensuing period. The 
excess of the total of the debit items over the amount of the 
re-valuation will represent the amount of depreciation or 
wastage resulting from the use of such loose toob for the 
particular period. 

The following b a specimen of a Loose Toob Account : 


LOOSE TOOLS AA 


m 

B 

To Balance 

b/f 

1 

□ 

0 


0 

By Stock on Hakd (valuation) 

C/«l 
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r 

Mcb. 

3 

.. MatenaB 
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1 

B! 

■ 

B 

B 

DepraaatiM 


m 


9 

.. 

10 
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1! 
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■ 
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9 

m 

i 
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m. 

B 

■ 
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In the above example the amount to be included in the 
current oncost calculations in respect of loose toob b 
£202 5s. 

If, however, toob are specially purchased for a job or 
contract they should not be debited to the ^bove account, 




rr6 ELEMENTS OF COSTING 

but should be charged direct to the particular job or con- 
tract, while any scrap value should be credited to the job 
concerned. When repeat orders are expected the original job 
should bear only a reasonable portion of the total cost of the 
tools based upon the anticipated number of repeat orders. 


Defective Products. 

Work of a defective nature, i.e., inferior in quality to the 
standard product, may arise as a result of defects in 
material, faulty or inefficient workmanship, or inaccuracies 
in design. 

If the defects in the articles produced, or partially pro- 
duced, are due to faulty material, accident, or carelessness 
on the part of the workman, the value of the defective 
article — actual cost of material and labour — must be 
included in the Works Oncost. Where the works has well- 
defined departments, the defective work of each department 
must be charged in the form of oncost to the department 
in which it arises. 

If, however, the defects are due to the peculiarities and 
difficulties of a special article, or group of articles, then the 
cost of the defective article must be added directly to the 
cost of the job or group of jobs. A similar method of treat- 
ment should be applied to defective work as the result of 
experiments in relation to any special article or group of 
articles. 


Scrap and Swarf. 

The selling value of scrap and swarf should be deducted 
from the Works Oncost. Where the Departmental Oncost 
method is adopted, the value of the scrap and swarf accru- 
ing in each department should, of course, be deducted from 
that particular department’s allocation of Works Oncost. 

In cases where the jobs are of huge dimensions, and it is 
practicable to collect and weigh the scrap and swarf accru- 
ing on each job, then the value thereof should be deducted 
directly from the cost of the job to which it relates. 



ONCOST (St) 


117 


Patterns, Templates, Moulds, etc. 

For large patterns, or groups of small patterns, moulds, 
etc., a Patterns Register should be kept, as explained earlier 
in this chapter, and only the annual depreciation of such 
items should be included in the Works Oncost and the initial 
cost of the patterns should be capitalised. 

Where, however, special patterns arc made or purchased 
for a particular job, and where such patterns can only be 
utilised in connection with that particular job, and will be of 
no further use, the total cost thereof should, of course, be 
charged directly to the job. 

Experiments. 

In some factories a special shop is provided for the pur- 
pose of making experiments. A separate costing system will 
be provided for this particular department, and the cost of 
experiments in connection with a particular job, or jobs, 
should be charged direct to the job, or jobs, concerned. 

Where the experiments are carried out for the improve- 
ment of the general output of the factory, the cost should be 
included in the total Works Oncost, or where practicable 
apportioned to the various departments. 

Idle and Waiting Time. 

Separate records should be kept of idle and waiting time 
the necessary particulars being obtained from the workmen's 
time cards. To facilitate the analysis of such items, standard 
symbols should be used on the original records with a view 
to distinguishing between productive and non-productive 
time. 

Similarly, a distinction should be made between normal 
idle time, e,g.y the time taken in getting to and from the 
factory gates to the department in which the worker is en- 
gaged "and the time between the completion of one job and 
the commencement of the next, and abnormal idle time, 
e.^., time lost through the breakdown of machines or the 
non-availability of materials when required. 

E 
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Packing Materials. 

Generally, packing materials are an essential part of total 
costs, as goods are useless in the majority of cases unless they 
are packed and delivered to the customer. The nature of the 
product must be borne in mind in determining whether or 
not the cost of packing it shall be treated as a works or dis- 
tributive expense. Thus, where the package forms an essen- 
tial container for the product, e.g,^ the jar in which jam is 
sold, its cost forms part of the prime cost of the product, 
whereas when the package merely serves as a container for 
the product during transport, the cartons or cases in 
which the jars of jam are packed, its cost will form part of the 
distributive expenses. 

New Buildings, Plant and Machinery. 

The initial cost of any new buildings, plant or machinery 
will not affect the cost records in any way, but the amount 
of repairs, renewals and depreciation which will arise in due 
course should be included in the Works Oncost. Where the 
concern is divided into well-defined departments, the 
amount included in Works Oncost under this heading should 
be divided between the various departments on the basis of 
area occupied, etc. 

In order to arrive at a true comparative cost a charge 
should be made in the cost accounts, in lieu of rent, where 
the premises are owned by the proprietor of the business, 
the amount taken into account may be based upon the net 
Schedule A assessment for Income Tax purposes. 

Maintenance Materials. 

A separate analysis of maintenance materials, such as belt- 
ing, cotton waste, soap, oils, bar iron, etc., should be made 
from the Stores Requisitions, from which analysis a reliable 
guide will be obtained when apportioning this item of expen- 
diture to the various departments. If such an analysis is not 
possible, the whole amount of maintenance expenditure 
should be included in the general Works Oncost. 
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Outside Staffs. 

Where workmen are engaged temporarily or permanently 
on work outside the factory, only that portion of Works On- 
cost which is correctly chargeable to such work should be 
included in the oncost. For example, all expenditure in con- 
nection with internal plant and machinery should be ex- 
cluded. 


OFFICE EXPENSES 
Drawing Office Expenses and Materials. 

These should be dealt with in a similar manner to that 
adopted in connection with “ Experiments ” as explained 
previously in this chapter. 

Where drawing office expenses are incurred in connection 
with unaccepted estimates and tenders they should be in- 
cluded in Office Oncost as Selling Expenses, whereas if they 
are incurred in connection with actual orders received they 
should be included in Works Oncost. 

Interest. 

The question as to whether interest should be included in 
the cost of production is one upon which the leading authori- 
ties differ, but the majority appear to favour the exclusion 
of “ interest on capital ” from the cost accounts. 

Those in favour of the inclusion of interest in the cost 
accounts contend that interest actually represents the re- 
muneration of capital in a similar manner to which wages 
represent the remuneration of labour, and should therefore 
be treated as part of the cost of production. On the other 
hand, those authorities who oppose the inclusion of interest 
argue that interest is profit and should be disregarded in the 
cost accounts. Furthermore, uncertainty may arise in the in- 
terpretation of the term ‘‘ capital,’^ while the rate of interest 
will tend to fluctuate except when it relates to actual borrowed 
capital. 

In the authors" opinion, interest should not be considered 
as an item in the cost of production, except in special 
circumstances. For example, the interest on the sums sunk 
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in the purchase of plant and machinery and buildings should 
be taken into account in or^jer to facilitate comparisons be- 
tween methods of production. Similarly, interest on capital 
invested in material stocks should be included, as, for 
example, where capital moneys are tied up in stocks which 
require to be held for lengthy periods in order that they may 
properly mature, e.g., wines, tobaccos, timber, etc. 

Interest on borrowed money, e.g., debenture interest, 
should, however, be excluded from the cost accounts, as such 
interest relates to the financial accounts rather than to costs 
of production. The inclusion of interest of this nature would 
tend to vitiate the results for estimating purposes, and the 
difficulty would be increased by the prevalent fluctuating 
rates of interest on borrowed money. On the other hand, 
it may be contended that interest on money borrowed to 
assist the completion of a specific job or contract should be 
charged as an item of expense to that particular job or 
contract. 


Oncost on Work>in>Progress. 

At the termination of each hnancial period, there will in- 
variably be certain jobs not yet completed, and the value of 
such jobs must be included in both the financial and the cost 
accounts. 

In the cost records only Prime Cost entries of such work 
will have been made, but it is obvious that the work already 
performed on these jobs will have absorbed a certain amount 
of oncost expenditure. Oncost, however, is not debited to 
the jobs until they arc completed, as it is generally the com- 
pleted Prime Cost figures, or the time taken for the com- 
pletion of the jobs, which form the basis for the application 
of the oncost allocation. 

The method adopted in the cost records to provide for 
accrued oncost on uncompleted jobs is to credit Works On- 
cost Account and Office Oncost Account with the respective 
amounts accrued, and to debit a Works Oncost Suspense 
Account and an Office Oncost Suspense Account respec- 
tively with similar amounts. The debits to the Oncost Sus- 
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pense Accounts, plus the total of the Prime Cost entries 
relating to the uncompleted jobs, represent the amount or 
value of the Work-in-Progress at that particular date. A 
practical illustration of this particular method of treatment 
of oncost will be found in the next chapter. 


Test Quesdoiiis 

A. Distinguish between " Depreciation and '' Obsolescence 

and state how each should be provided for in the calcula- 
tion of cost. 

B* A manufacturer installed a machine in January 1934, cost- 
ing £ 1 , 000 , the estimated life of which was 20 years, and 
the residual value at the end of that time was estimated 
at £ 25 . State the rate at which you consider depreciation 
should be calculated. 

In October 1942, the manufacturer purchased a new and 
improved model for £i,xoo, and discarded the old machine, 
which he sold for £ 200 , 

Write up the Plant Register at the end of 1942, so far as 
the machine purchased in 1934 concerned, making the 
necessary annual entries on the basis you recommend and 
state how you would deal in the financial accounts with 
any balance standing after the sale has been completed «n 
1942. Further, how should this balance be treated, if at all, 
in the Cost Accounts of the business? 

C. Draft a specimen ruling for a Plant Register, and state the 

advantages derived from the use of such a register. 

D. How should Loose Tools be treated in the Cost Accounts ? 

E. How would you deal with Defective Work and Scrap in the 

Cost Records? 

F. Distinguish between normal " idle time and ** abnormal ** 

idle time. Describe how you would measure the item of 
idle time and how you would deal with the same in the 
Cost Accounts. 
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G. How.avould you treat the expenditure incurred in connec- 

tion with the following items in the Cost Accounts ? 
Packing Materials. 

National Insurance (Employers' contributions). 

Salaries of Canteen Staff. 

Repairs to Roads in Works 
Interest on Loan. 

Advertising Expenses. 

Fire Insurance Premiums 
Carriage Charges. 

Salesmen's Commissions. 

Income Tax, 

H, How would you deai with the following items in the Cost 

Accounts ? 

(a) Material damaged in course of manufacture. 

{b) Idle time of expensive machinery irregularly used. 

{c) Expenditure in connection with a research depail 
ment. 

J. Briefly state the arguments for and against the inclusion of 

interest on capital as an element in the cost of production, 
and discuss circumstances and cases in which the inclusion 
of such interest is (a) desirable and (6) not desirable. Give 
reasons for your answer. 

K. Should " Oncost " be added to Work-in-Progress prime cost 

values? Give reasons for your answer. 

L. The cost of goods sold should include all expenses to place 

the product in a condition and position to sell. Enumerate 
the various classes of expenditure involved and state 
whether you consider packing expenses should be included 
as a direct or an indirect charge Give reasons for your 
conclusions 
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COST BOOKS AND ACCOUNTS 

It is essential that proper books of account should be kept 
for costing purposes in order to maintain a complete and 
systematic record of the progress of the various jobs and 
contracts. These books should be kept on the ordinary 
double entry principle, thereby enabling a check to be 
maintained on the accuracy of the various records and 
facilitating the reconciliation or agreement of the cost 
accounts with the financial accounts. It is assumed that the 
reader possesses a knowledge of the fundamental principle 
of double entry book-keeping by which every debit entry is 
represented by a corresponding credit entry, and will there- 
fore comprehend the application of this principle to the cost 
accounts. 

It is again emphasised that no single system of costing can 
be prescribed for every business, as the records required will 
depend upon the special features of the individual business 
under review. The system outlined in this chapter is based 
upon Job Costing and is suitable for the smaller type of 
builder and contractor. 

In addition to the Registers and Record Forms already 
explained in the previous chapters, the following books will 
be required for costing purposes : 

1. Journal (optional) ; 

2. Job Cost Ledger ; and 

3. General Cost Ledger. 

The Job Cost Ledger and the General Cost Ledger are 
approximately equivalent to the Sales Ledger and Nominal 
(or Private) Ledger in the financial books. 
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The Cost Journal. 

It will be noted that the use of the Journal for costing pur- 
poses is said to be optional, and in practice this particular 
book is dispensed with in certain cases. The various elements 
in the prime cost of a job or contract may be posted direct 
to the Cost Ledger from the original records. 

For example, expenditure on Direct Materials and Direct 
Stores is posted direct from the Materials Abstracts — the Job 
Accounts being debited and Direct Materials Account being 
credited. Direct Wages may also be posted direct from the 
Wa*ges Abstracts — Job Accounts being debited and Direct 
Wages Account being credited. 

On the other hand, it is argued that no entry should be 
made in the C’ost Ledger unless a definite record thereof 
appears in a book of original entry. This contention is in 
accordance with one of the fundamental rules of the double 
entry system, and in the authors’ opinion should be applied 
to cost accounting in a similar manner to that in which it is 
applied to the general financial accounts of a business. The 
use of a Cost Journal in this way furnishes a more permanent 
record of the original data than is provided by posting direct 
to the Cost Ledger from numerous loose sheets. 

The Cost Journal is exactly similar in general form to the 
principal Journal used for commercial accounting with 
which the reader will no doubt be familiar. Where a Cost 
Journal is utilised, economy in time and labour may be 
effected by grouping similar items in the form of compound 
journal entries in the following manner : 
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Separate Journals may be used in the Cost Accounts in a 
similar manner to the financial accounts in order to effect 
an economy in clerical labour, e.g., Separate Journals can be 
used for Direct Wages, Direct Materials, Works Oncost and 
Office Oncost. 


Job Cost Ledger. 

The Cost Ledger, in which a record of the various jobs or 
contracts is kept, is specially ruled so that the details of the 
component elements in the cost of each job may be recorded 
and the total of each prime cost element shown separately. 
A page or more in the Cost Ledger, according to the par- 
ticular requirements of the business, is allocated to each 
specific job or contract. For example, a typical page in the 
Job Cost Ledger would be ruled as in the example on page 
126. 

An alternative form of ruling provides for a more detailed 
classification of labour and materials by the use of further 
analysis columns, e.g,, labour may be sub-divided, separate 
columns being used for bricklayers, joiners, painters, etc., 
in the case of the building trade. 


Each Job Account is debited either directly from the vari- 
ous abstracts, or through the Journal, with the details of the 
amount of Direct Materials, Direct Stores, Direct Wages 
and Direct Expenses applicable to that particular job. These 
entries arc made in their respective columns in the Job 
Account, stores and materials being treated as expenditure 
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of a similar nature and recorded in the same column. The 
double entry is completed by crediting the respective total 
accounts in the General Cost Ledger, as explained later in 
this chapter. 

As and when each job is completed, the relative account 
in the Job Cost Ledger will be debited with the amounts of 
Works Oncost and Office Oncost applicable to the particu- 
lar job, calculated on the appropriate basis, and accounts 
headed with these names in the General Cost Ledger will 
be credited accordingly. 

The Job Account is then credited with the quoted or in- 
voiced price of the job, and a debit for the same amount is 
posted to the “ Completed Jobs Account.” If the credit side 
of the Job Account is greater than the total of the debit side, 
the difference represents the amount of profit made on the 
job, but if the total of the debit side exceeds that of the 
credit side, the difference will represent the amount of loss 
incurred. The Job Account is closed by inserting the amount 
of the balance, and debiting, or crediting, as the case may be, 
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an account headed “ Profit and Loss on Jobs Account in 
the General Cost Ledger. Thus losses will be debited and 
profits credited to this account. 

If the job was executed for stock, the question of profit or 
loss will not at the moment arise, and the Job Account will 
be closed by crediting it with an amount equal to the total 
of the debit side, a corresponding debit being made in a 
“ Finished Stock Account ” in the General Cost Ledger. 

In certain cases, appropriations are made from stocks of 
finished parts in order to complete a customer’s order. It is 
then necessary to debit the particular Job Account with the 
total cost of such finished parts, exclusive in certain cases of 
any works or office oncost applicable to such parts, otherwise 
oncost may be inadvertently charged twice on such finished 
parts. The corresponding entry is effected by crediting Fin- 
ished Stock Account in the General Cost Ledger with the 
value of finished parts requisitioned for use in connection 
with the job. 

Where finished parts are supplied direct to customers from 
stock, the necessary double entry is effected by debiting 
“ Sales from Finished Stock Account ” and crediting “ Fin- 
ished Stock Account ” with the selling price of such parts. 
In this way the profit on such sales will be shown in the 
latter account. 

It is customary in the case of certain businesses to with- 
hold information from the general costing staff of the 
amount of profit or loss on jobs and contracts. This desire 
can be effected by the use of a Private Contract, or Job 
Ledger. The individual jobs in the Job Cost Ledger are not 
credited in this case with the agreed selling or quoted price, 
but merely with the total cost, the corresponding debit be- 
ing made in a special Job Account in the Private Job Ledger. 
Thus no balances are shown on the Job Accounts in the Job 
Cost Ledger. The Job Accounts in the Private Job Ledger 
arc then credited with the agreed selling prices, the profit 
or loss on each job thus being shown in this ledger. The 
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entries in this book should be made by a responsible official 
or by one of the proprietors of the business in order to ensure 
the requisite degree of secrecy. This method is merely one 
of the modern developments in cost accounting and docs not 
affect the fundamental principles explained previously in 
this chapter. 

A further practical point that should be noted is the use 
of loose-leaf ledgers and card ledgers for costing purposes, 
and it will be found that the adoption of this system is par- 
ticularly convenient inasmuch as it enables records of com- 
pleted jobs to be withdrawn from the current Job Cost 
Ledger. Where machine accounting is employed (see Chapter 
XVI) the use of loose leaves or cards is essential. 


General Cost Ledger. 

The General Cost Ledger contains all the accounts other 
than the individual Job or Contract Accounts referred to 
above. This ledger is ruled in the same manner as any of 
the ledgers utilised in connection with the financial accounts 
of a business. In actual fact it may be said to correspond 
to a Nominal Ledger, as from the information contained 
therein a Manufacturing Account can be compiled. 

Strictly speaking, one ledgei* would suffice to contain all 
the accounts, both “ nominal ” and “ job,” but for purposes 
of convenience, two distinct ledgers are usually adopted. 
Where only one ledger is utilised, this would of necessity re- 
quire to be kept on loose-leaf principles, in order to accom- 
modate both the specially ruled Job Accounts and the ordin- 
ary ruled Nominal (Cost) Accounts. 

The General Cost Ledger, as wc have already stated, is 
ruled similarly to an ordinary Financial Ledger, and should 
contain at least accounts relating to the following ; 

Direct Wages. 

Direct Materials. 
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Stores, 

Direct Expenses 

Works Oncost. 

Office Oncost. 

Works Oncost Suspense, 

Office Oncost Suspense. 

Finished Stock, or Parts, 

Sales from Finished Stock. 

Profit and Loss on Jobs. 

Completed Jobs. 

Profit and Loss on Sales from Stock. 

Manufacturing Account, 

In the Job Cost Ledger, as already stated, the individual 
Job Accounts are closed when the respective jobs arc com- 
pleted, by crediting such accounts with the agreed selling 
price, as per invoice or quotation, and debiting the Com- 
pleted Jobs Account in the General Cost Ledger with a cor- 
responding amount. The Job Accounts arc then debited or 
credited, as the case may be, with the amounts required to 
balance them, the Profit and Loss on Jobs Account being 
credited or debited accordingly. 

The various accounts in the GcncrEil Cost Ledger arc then 
closed by transferring them to the Manufacturing Account. 
Before doing so, however, a Trial Balance should be taken 
out in order to test the arithmetical accuracy of the postings 
— the Cost Ledgers being arranged on the double entry 
principle. 

The Manufacturing Account in the Cost Ledger is then 
constructed from the information contained in the Trial 
Balance. Adjustments relating to the uncompleted jobs — the 
accounts for which are, of course, not closed — ^will have to 
be made as regards the proportion of oncost absorbed to the 
date of the Trial Balance. These adjustments are made by 
means of the following Journal entries : 

Works Oncost Suspense Account Dr 

To Works Oncost Account 

Being amount of works oncost on uncom- 
pleted jobs as at 
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Office Oncost Suspense Account Dr 

To Office Oncost Account 

Being amount of office oncost on uncom- 
pleted jobs as at 

At the beginning of the ensuing period the Oncost Ac- 
counts would be re-adjusted by means of the reverse Jour- 
nal entries to the above, viz. : 

Works Oncost Account Dr 

To Works Oncost Suspense Account 

Being adjustment on Works Oncost Sus- 
pense Account in respect of works oncost 
on uncompleted jobs as at 

Office Oncost Account Dr 

To Office Oncost Suspense Account 

Being adjustment on Office Oncost Sus- 
pense Account in respect of office oncost 
on uncompleted jobs as at 

Thus it will be seen that the Oncost Suspense Accounts 
are closed at the commencement of the next period. 

Alternatively, the use of Suspense Accounts may be dis- 
pensed with by bringing down as debit balances on Works 
Oncost Account and Office Oncost Account the amount of 
oncost on uncompleted jobs in a similar manner to that 
utilised in the treatment of accrued expenses in the general 
financial accounts of a business. It is suggested, however, 
that the former method should be adopted for costing pur- 
poses, as tending to greater clarity. 

The cost and financial accounts can be linked up by means 
of the Manufacturing Account in the General Cost Ledger 
and a Work-in-Progress Account in the financial Nominal 
(or Private) Ledger, the latter account containing the same 
items as the Manufacturing Account, with the sides reversed. 
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Practical Example. 

The significance of the foregoing remarks may be empha- 
sised by means of a detailed practical example, illustrating 
the manner in which the theory of double entry is applied to 
the cost accounts of a concern. It is imperative that this 
example should be studied with particular attention, note 
being taken of the twofold nature of each transaction. 

Example. 

From the following particulars you are required to make the 
necessary Journal entries and to post such entries to the Job 
Cost Ledger and General Cost Ledger. Works and Office Oncost 
on uncompleted jobs must be taken into consideration. The 
arithmetical accuracy of your work should be checked by the 

extraction of a Trial Balance as at 31st March, 19 Finally 

a Manufacturing Account must be prepared from your completed 


Trial Balance. 





19. 






Mch. 

1 . 

Direct Materials: — 

£ 

s. 

d 



Job No. 36 

2 

10 

0 



- 42 

I 

15 

9 



.. 56 


18 

7 



,, 60 

6 

10 

8 

M 

8. 

Direct Wages - 






Job No. 36 . . 

7 

10 

0 



42 

5 

18 

7 



50 

2 

13 

3 



, , 60 

1 

10 

5 

, , 

10. 

Hire of Crane for Job. No. 42 

I 

11 

4 

, , 

12. 

Purchased Special Pattern for 






Job No 60 


17 

9 


15- 

Direct Stores for Works Order 






No. 33 

7 

15 

6 



Direct Stores for Works Order 






No. 38 

8 

14 

7 

t » 

22. 

Direct Wages : — 






Works Order No. 33 

10 

18 

9 



38 

20 

17 

2 



Job No. 36 

4 

13 

2 



42 

I 

19 

8 

,, 

.^0. 

Finished Parts for Job No. 36 

2 

3 

6 
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lu raaking the necessary entries provision should be made for 
the following : 

Jobs Nos. 36 and 42, and Works Orders Nos. 33 and 38 are 
completed. 

Sales of Finished Stock during the month amounted to 
los. 7d. 

Finished Stock on Hand at 31st March : £ 6 $ los. 6d. (No 
stock on hand at ist March). 

Contract Selling Prices oFthe Jobs are : — 

No. 36, Tyndal & Young, /40. 

,, 42, Reeves & Carter. £ 2 $ los. 

56, Mynotts, Ltd., £32. 

,, 60, G. Stratton, £18. 

Works Oncost is to be calculated as 100% on Direct Wages. 
Office Oncost is to be calculated as lo^^ on Works Cost. 


JOURNAL. 


The Journal entries in respect of the given transactions for 
the month of March are as follows : 


19... 

L.F 



d. 

£ 


Mch. I Job No. 36 ... Dr\ 

I 

2 

10 

0 



1 To Direct Materials 1 

7 




2 

.0 

„ ,, 1 Job No. 42 ... Dr. 

2 

I 


9 



To Direct Materials 

7 




1 

IS 

.. 0 1 Job No. 56 ... Dr. 

3 


18 

7 



To Direct Materials 

1 

7 




1 

18 

! Job No. 60 ... Dr\ 

4 

6 

10 

8 



To Direct Materials 

7 




6 

10 

1 Total 

^// 

U 

15 

0 

11 

IS 
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L.F. 

£ 

S.! ( 1.1 

£ 

s. 

cl. 

19 



bl/ 

1 1 

15 

Oj 

1 I 

15 

0 

Mch. 8 

Job No. 36 ... Dr. 

1 

7 

10 

oj 






To Direct Wages ... 

8 

( 



1 

7 

10 

0 

•> 

II 

Job No. 42 Dr. 

2 

s 

18 

1 

7 






To Direct Wages ... 

s s 

I 




5 

18 

7 


II 

Job No. 56 ... Dr. 

1 

•’ 1 


13 

3 






To Direct Wages ... 

8 ! 




2 

•3 

3 

tt 

If 

Job No. 60 ... Dr. 

i 

4 

I 

10 

5 






To Direct Wages ... 





I 

10 

5 

>1 

10 

Job No. 42 ... Dr. 

2 

1 

1 1 

4 






To Direct Expenses 

9 




I 

1 1 

4 



For Hire of Crane 








II 


Job No. 60 ... Dr. 

4 



9 






To Direct Expenses 

9 





i/i 9 



For Special Pattern 








II 

15 

W.O. No. 33 ... Dr 

5 ' 

7 

15 

6 






To Direct Stores .. 

10 





15 

6 


»« 

W.O. No. 38 ... Dr 

6 

8 

»4 

7 ' 






To Direct Stores .. 

10 ; 


1 

j 

i ; 

! 8 

14, 7 

II 

22 

W.O. No. 33 ... Dr 

' II 

5 li 10 

iuS 

9 ii 





To Direct Wages .. 

8 

1 



1 10 

i8i 9 

II 

II 

W.O. No. 38 ... Dr., 6 i 

20 

'«7 

2 






To Direct Wages .. 

8 


i 

1 


20 

17 

2 

II 

II 

Job No. 36 ... Dr 

. 

4 

'3 







To Direct Wages .. 

<s 


I 


i 4 

i 

'3 

2 

If 

tt 

Jot No. 42 ... Dr 

' 2 


'9 

8 






To Direct Wages .. 

: 8 




I 

'9 

8 

II 

30 

Job No. 36 ... Dr 

I 

2 

3 

6 






To Finished Stock .. 

‘5 


i 


2 

3 

6 

it 

3 ^ 

Sales from Finished Stock 










Dr. 

16 

40 

IP 

7 






To Finished Stock ..1. 

15 




40 

10 

7 



Total 

cl/ 

129 

9 

3 

129 

9 

3 
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Alternatively, certain of the above Journal entries may be 
compounded for purposes of convenience, as explained ear- 
lier in this chapter, viz * : 


19 

Mch. 1 


Sundries 

L »• 

Dr. 

d. 

£ 8- d. 

To Direct Materials 



II 15 0 

Job No. 36 

... 2 10 

0 


42 

... I 15 

9 


56 

18 

7 


,, 60 

... 6 10 

8 



For purposes of simplicity, however, each item is shown 
in this example in the form of a separate Journal entry. 

Alternatively, where materials and wages are posted 
directly from the periodical Materials and Wages Abstracts, 
the entries in the Cost Journal can be confined to the allo- 
cation of oncost and miscellaneous items. 

At the end of the period, the various adjusting entries are 
made by means of the following Journal entries : 




L. 1 ’ . 

£ 

s. 

d. 

£ 

s. 

d. 

19... 


b/f 

129 

9 

3 

129 

9 

3 

Mch. 31 

Job No. 36 ... Dr. 

I 

12 

3 

2 





To Works Oncost ... 

1 1 




12 

3 

2 


Being 100% on Direct Wages 








>f H 

Job No. 36 . . Dr. 

I 

2 

18 

0 





To Office Oncost ... 

12 



1 

2 

18 

0 


Being 10% on Works 









Cost, £28 195. lod. 








$t »» 

Job No. 42 ... Dr. 

2 

7 

18 

3 





To Works Oncost ... 

1 1 




7 

1 8 

3 


Being 100% on Direct Wages 





1 



»» ft 

Job No. 42 ... Dr. 

2 

I 

i8 

4 





To Office Oncost ... 

12 




I 

18 

4 


Being 10% on Works 

1 








Cost, £ig 3s. 7d. 









Total 

clf\ 

154 

7 

0 

1 54 

71 0 
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19... 

Mch. 31 


Works Oncost Suspense 

' A/c. Dr. 

I To Works Oncost ... 

' Being Works Oncost 
I accrued on jobs uncom- 
pleted at this date — Job No. 
56, £2 13s. 3d., and Job 
No. 60, £1 los. 5d. 

Office Oncost Suspense 

A/c Dr. 

To Office Oncost ... 
Being Office Oncost ac- 
crued on uncompleted jobs 
at this date — Job. No. 56, 
125. 6 d. {10% on £6 55. 
id,), Job No. 60, £1 os. 
lid. (10% on £10 gs. 3d.). 

I Job No. 36 ... Dr. 

' To Profit and Loss on 
Jobs A/c 

Job No. 42 ... Dr. 

To Profit and Loss on 
Jobs A/c 

W.O. No. 33 ... Dr. 

To Works Oncost ... 
Being 100% on Direct Wages 

W.O. No. 33 ... Dr. 

To Office Oncost ... 
Being ro% on Works 
Cost, £2g 13s. od. 

W.O. No, 38 ... Dr. 

To Works Oncost ... 
Being 100% on Direct Wages 

W.O. No. 38 ... Dr. 

To Office Oncost ... 
Being 10% on Works 
Cost, £$oSs. lid. 

Total ... 


L.F. 

■£ 

s. 

d. 

£ 

s. 

d. 

blf 

154 

7 

0 

'54 

7 

0 

13 

4 

> 

8 




t I 




4 

3 

8 

H 

1 

13 

5 




1 2 




1 

I 

5 

1 

8 

2 

2 




19 




8 

2 


2 


8 

1 




1 

'9 




4 

8 

i 

, 5 

10 

18 

9 




n 

j 



10 

18 

9 

5 

2 

19 

4 




12 




2 

19 

4 

6 

20 

17 

2 




1 1 




20 

17 

2 

6 

1 5 

0 

1 1 




12 




5 

0 

1 1 

clf 

212 

10 

6 

212 

10 

6 
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19... 
Mch. 3Z 


Completed Jobs ... Dr. 18 40 O O 

To Job No. 36 ... 1 

I Being contract selling | 

price of completed job, | | 

Completed Jobs ... Dr) 18 25 lO O 

To Job No. 42 ... 2 j 

Being contract selling 
price of completed job. 

Finished Stock ... Dr. 32 12 4 

To W.O. No. 33 ... 5 I 

Being Works Order com- | 

pleted. \ I I 

I I 

Finished Stock ... Dr. 15 55! 9I10 

To W.O. No. 38 ... 6 ! j ' 

Being Works Order com- j 

pleted. I 

Finished Stock ... Dr\ 15 j 20 2 5' 

To Profit and Loss on , !| 1 ; : 

Finished Stock | j- ! ■ 1 

Sales I ly \ I ' I 

Being transfer of profit. 


s. 

d. 

£ 1 

S. 

d. 

lO 

6 

212 

10 

6 

0 

0 

0 

0 

! 0 


Finished Stock (New A/c.) | 
Dr. I 

To Finished Stock | 
(Old A/c.) ...j 

Being finished stock on | 
{hand as at this date. i 


15 I 65|io 6 

*5 [ I ; 


251101 O 


32 12 4 


551 9 10 


20| 2 5 


65! 10 6 


!j I j 

£45115 7 -£ 4 S "5 7 


The postings are then made to the Job Cost Ledger and 
General Cost Ledger as shown in the following pages. A 
Trial Balance should then be taken out and on proof of 
the accuracy of the postings a Manufacturing Account may 
be prepared. The exact procedure is clearly shown in the 
following pages and the reader is advised to trace out the 
double entry in respect of each transaction. 
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TRIAL BALANCE 
Jl/ W f%. 



-A. 

% 

// 

/o 

"nn 






ZL 

fO 





1 ■! /." 1 




// 



- f 

1 





JL 









f 

/a 






fO 


// 




■ 

m 

■1 





■ 

■ 

n 

B 

a 

/3 


's 

B 

t1 

m 

■ 

i 

/*r*- 


■ 

B 

H 

iHI 

■ 

9 




B 

H 

B 

■ 




III 

B 

n 

■ 

■ 





n 

■ 

m 

B 

5’ 

.. /i 



m 

i 




» -/f 

r y* *■— ■»■■■ ■ ' 


m 

i 


to 

J 






2jz| 

ff 

/o 


After the Manufacturing Account has been prepared, the 
remaining balances on open accounts in the two cost ledgers 
will represent the opening balances of the ensuing period, as 
shown in the following Trial Balance : 

s. d. I s. d. 


Jobs Uncompleted 

Works Oncost Suspense Account 
OfiSce Oncost Suspense Account 
Finished Stock 


12 lo 8 
4 3 S 

1 13 5 
65 10 6 


Manufacturing Account 


83 18 3 


^83 18 3 ^83 18 3 
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Thus at the commencement of the next period the Manu- 
facturing Account is shown with a credit balance equivalent 
to the value of finished stock on hand and uncompleted jobs. 


Test Questions 

A. What are the advantages of keeping the Cost Accounts on 

the double entry principle? 

B. Explain why the use of a Journal for costing purposes is 

not essential. 

C. Draw up a specimen cost ledger sheet for Job Costing. 

D. In what manner may information be withheld from the 

costing staff as regards the amount of profit or loss on 
individual jobs ? 

E. Show by means of Journal entries the manner in which 

Works and Office Oncost are added to Work-in-Progress at 
the end of a financial period. 

F. What do you understand by Oncost Suspense Accounts, and 

what are their 'functions ? Explain in what manner the 
use of these accounts may be dispensed with. 

G. Explain how a Manufacturing Account is compiled in the 

case of Job Costing, 

H. A small builder doing (a) Contract Work, and (b) Jobbing 

Work has, hitherto, had only an annual Profit and Loss 
Account and Balance Sheet, showing the result of the 
whole of his operations. His past annual accounts showed 
a loss when he had expected a profit. He desires to organize 
his business so that in future he can obtain a cost state- 
ment in respect of each contract or job separately. The 
additional work must be kept to a minimum. 

Set out in detail your recommendations, showing clearly 
the connection, if any. between the new costing records and 
the existing financial books. You may assume any figures 
or further details you need in order to make your recom- 
mendations clear. 
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J* Explain how you close the Cost Ledgers and treat Work-in- 
Progress. 

K. From the following information construct the Job Account 


in the Cost Ledger : 

Job No. 92. 

Jan 5 

12 

19 

26 

Direct Wages: — 

Shapers 

£13^ 

£95 

£502 

£97 

Drillers 

95 

86 

74 

32 

Turners 

106 

183 

472 

IXO 

Fitters 

... 114 

132 

196 

89 


Direct Materials were purchased, amounting to £3,195^ 
Stores issued for the Job: 1,920. When the Machine had 
been completed and delivered to the site, Erection Ex- 
penses were incurred as follows : Fitters* and Assistants’ 
Wages, £223. Twenty Fitters and Thirty Labourers were 
each allowed 2s. 6d. per day for Expenses, and the in- 
clusive time taken for erection was 15 days. Works Oncost 
to be provided for on the completed job at 75 per cent, 
on Direct Wages, and Office Oncost at iz'/i per cent, on 
Works Cost. 

L. From the following information prepare the Job Account 
(with proper rulings) in the Cost Ledger: 


Job 165, (Rolling Machine) 


Direct Wages: — 

Sept. 6 

13 

20 

27 

Joiners 

... £170 


£95 

£230 

Fitters 

... 105 

90 

110 

120 

Smiths 

75 

45 

50 

60 

Turners 

30 

35 

40 

50 


Direct Materials purchased for Job 

Stores issued for Job £550 

Erection Expenses on site (Fitters and Assistants) £115 
Works Oncost to be charged at 60% on Direct Wages. 
Office Oncost to be charged at 5% on Works Cost. 

The Selling Price of the machine erected on site was 

£4.350- 

State how the double entry in relation to these items is 
completed in the Cost Ledger. 
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M. From the following Cost Ledger Balances, construct a 
Manufacturing Account : 

i 


Stores 

683 

Direct Materials 

12.673 

Works Oncost 

23.274 

Direct Expenses ... 

228 

Job No. 397 

571 

Job No. 426 

982 

Profit on Sales from 


Stock 

230 

Office Oncost 

5*324 


i 

Finished Stock ... 3,754 
Direct Wages ... 241341 
Sales from Stock ... 1,003 

Profit on Completed 

Jobs 11,069 

Office Oncost Sus- 
pense A/c. ... 208 

Completed Jobs A/c 65,789 
Works Oncost Sus- 
pense A/c. ... 515 



CHAPTER XI 


RECONCILIATION OF COST BOOKS WITH 
FINANCIAL BOOKS 

When the Manufacturing Account has been constructed, 
the next step is to compare the profit shown therein with 
the profit as ascertained by the Trading and Profit and Loss 
Accounts in the Financial Books, and to reconcile the differ- 
ence between the two results. It would be a mere, if not a 
remote, coincidence, if both figures agreed exactly, as there 
is inevitably an element of estimate or approximation in the 
Cost Accounts. 

The object of making a reconciliation between the two 
sets of accounts is to show to what extent and in what 
respects the figures differ, with a view to minimising such 
discrepancies in future Cost Records. 

This reconciliation may involve an analysis or a sub- 
division of the financial accounts in order to compare the 
corresponding items in both sets of accounts, e.g., the Pur- 
chases Account in the financial books must be divided into 
two parts in respect of direct and indirect materials. 

Sources of Discrepancies. 

If the arithmetical work in relation to the Cost Records 
has been accurately performed, discrepancies will arise 
mainly in connection with Oncost and Stores. The Prime 
Cost entries, and entries rebtmg to Completed Jobs, Sales 
from Finished Stock, and Profit and Loss on Sales from 
Finished Stock should always agree exactly with the corre- 
sponding entries in the Financial Accounts. 

With regard to Oncost, it must be borne in mind that 
whilst the total of the Works and Office Expenses, as shown 
in the Financial Accounts, represents the actual expenditure 
in respect of works, administration, selling and distribution 
expenses during the period under review, the total of the 



146 


ELEMENTS OF COSTING 


Works and Office Oncost absorbed in the Cost Records dur> 
ing the same period constitutes only a forecast of expenditure 
in relation to probable output, made at the beginning of the 
period, based upon the corresponding expenditure in a 
selected previous period. Thus any difference may be due 
to the actual expenses or output being greater or less than 
anticipated. 

Furthermore, the Stock of Stores on hand at the end of 
the period, as ascertained by a valuation or inventory, may 
show that the quantity, or value, of Stores consumed is 
greater than that ascertained from the Cost Records. This 
discrepancy is mainly due to the difficulties which arise in 
c onnection with the pricing of Stores Requisitions, and to 
leakages which inevitably occur when small quantities are 
taken from time to time from the bulk, or to the “ inherent 
vice ” liability to loss by evaporation, shrinkage, etc.) 
of the materials themselves. 

Other sources of difference between the results shown by 
the Cost Accounts and those shown by the Financial 
Accounts are to be located in the differing bases of valua- 
tion of stocks of raw materials, etc., and the inclusion of 
certain expenses in the Financial Accounts that are disre- 
garded in the Cost Accounts. For example, the closing stock 
in the Financial Accounts, may be valued at current market 
price below cost price, whereas the latter value is usually 
adopted in the Cost Accounts, while such financial items as 
cash discounts, bad debts, loan interest, etc., may appear in 
the former accounts and not in the latter. Conversely, 
certain items may appear in the Cost Accounts and not in 
the Financial Accounts, a charge in lieu of rent where 
the premises are owned by the manufacturer. 

Reconciliation Statement. 

It is now proposed to illustrate the foregoing remarks by a 
detailed and practical comparison of the Financial Accounts 
with the Cost Accounts. For this purpose, the fully worked 
example in the preceding chapter will be re-considered. 

The Profit shown by the Manufacturing Account in the 
preceding chapter amounts to £32 12s, 8d., consisting of : 
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I s. d. 

Profit on Completed Jobs ... 12 lo 3 

Profit on Sales from Finished Stock ... 20 2 5 


£32 12 8 

The amount of profit on sales from finished stock, as 
shown in the Cost Accounts, should agree exactly with that 
shown on the corresponding item in the Financial Accounts. 
Thus the source of the discrepancy will be located by a 
detailed comparison of those accounts relating to completed 
jobs in both sets of accounts. 

FINANCIAL TRADING AND PROFIT AND LOSS ACCOUNTS 


FOR THE MONTH ENDED 3 1 ST MARCH, I9. 


Dr. 

Cr. 

L » 

1 %. A. 1 s. d. 

To Raw Materials Con- 

1 By Sales (Jobs) 65 10 0 

sumed 11 15 0 

„ Sales (Fin. 

„ Convertible Stores 

Stk.) ... 40 10 7 

Consumed ... x6 13 6 

106 0 7 

„ Productive Wages 56 i 0 

t. Stock on 

,, Direct Expenses ... 291 

Hand ... 65 10 6 

,, Balcc. (Gross Profit) 

,, Work in 

c/d 102 18 3 

Progress .. 18 7 9 


83 18 3 

^189 18 10 

^£189 18 10 

L jC <*• 

i »• d- 

To Workj Expenses: 

By Gross Profit b/d ... 102 18 3 

Unproductive 


Wages ... 42 15 0 


Rates & Taxes 5 10 3 


Repairs ... 2 0 0 


Depreciation ... 4 15 0 


Sdiy. Exs. ... 2 19 9 


58 0 0 


To Office Expenses: 


Salaries ... 9 lo 6 


Rates R Taxes x 15 0 


Sdry. Exs. ... x 8 6 


Depredation ... x 4 9 


13 18 9 


To Bake. (Net Profit) ... 30 X9 6 


Iva 18 3 

3 
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The Financial Trading and Profit and Loss Accounts, 
which are assumed to be as shown on page 147, should be 
arranged in such a manner as to facilitate comparison with 
the Cost Records. 

It will be seen that the net profit as shown by the 
Financial Accounts amounts to £30 19s. 6d. as compared 
with a net profit of £32 12s. 8d. shown in the Cost 
Accounts. Thus the net profit in the latter case exceeds 
that of the former by £i 13s. 2d., which difference, 
although not excessive, should be accounted for by a detailed 
comparison of the two sets of accounts, in order to facilitate 
more accurate costing records being kept in ensuing periods. 

A comparison of the above account with the Manufactur- 
ing Account in the preceding chapter will show that the 
amounts shown in respect of Direct Materials, Direct 
Wages, Direct Expenses, Completed Jobs, and Sales from 
Finished Stock are identical in both accounts. On the other 
hand, it will be observed that the following items do not 
agree : 

(Cos^/ Accounts) (Financial Accounts) 

Stores. Convertible Stores. 

Works Oncost. Works Expenses. 

Office Oncost. Office Expenses. 

The sources of the discrepancies between the above items 
are indicated in the following statement : 

RECONCILIATION STATEMENT 

3 1 ST MARCH, 19 

£ s. d. £ s. d. 

Stores Consumed as shown by the Finan- 
cial Accounts 16 15 6 

Stores Consumed according to the Cost 
Accounts 16 10 I 

Difference undercharged in Cost Accounts: 5 5 

Works Expenses as shown in the Financial 

Accounts ... ... ... ... 58 o o 

W'orks Oncost as absorlied in the Cost 
Accounts 56 I o 

Difference undercharged in Cost Accounts: 1 19 o 

4 5 
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Office Expenses as shown in the Fiuanciai 

Accounts 13 18 9 

Office Oncost as absorbed in the Cost 
Accounts 14 10 o 

Difference overcharged in Cost Accounts: ii 3 

Net Difference undercharged in Cost Accounts : 13 2 

Alternative forms of Reconciliation Statements may be 
drawn up as shown below : 

i s. d. 

Profit as shown in Cost Accounts ... 32 12 8 

Add Office Oncost overcharged in Cost Accounts ... ii 3 


33 3 II 

Less Stores Consumed undercharged in Cost s. d. 

Accounts 5 5 

Works Oncost undercharged in Cost 

Accounts I 19 o 


245 


Profit as shown in Financial Accounts lyy 19 6 

RECONCILIATION ACCOUNT 

Xs (1. 1 

L s. d. 

Under-recovery of 

Net Profit as per 

Works Oncost ... 5 5 

Cost Accounts ... 32 12 8 

Under-recovery of 

Over-recovery of 

Stores Consumed i 19 0 

Office Oncost ... ii 3 

Net Profit as per 


Financial Accounts 30 19 6 | 


£33 3 II 

£33 3 II 


Future Adjustment of Discrepancy. 

Thus it will be seen that more accurate results in the Cost 
Accounts could be obtained by the adoption of different 
rates of Oncost from those shown in the preceding chapter. 
F 
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The Works Oncost should have been taken as 103.5 per 
cent, instead of 100 per cent, on Direct Wages, and Office 
Oncost should have been taken at 9.4 per cent, instead of 
10 per cent, on Works Cost, if the Works Oncost rate was 
adjusted to 103.5 per cent. In this way both the under- 
charge of Works Oncost and the overcharge of Office 
Oncost in the Cost Accounts would be avoided. Fractional 
percentages in oncost rates, however, increase the clerical 
labour of the costing staff in making the necessary calcula- 
tions and do not automatically yield commensurate advan- 
tageous results, although the additional labour involved can 
be minimised by the use of calculating machines as described 
in Chapter XVI, If, however, the undercharge or overcharge 
of Oncost are the result of a deficiency or surplus of orders as 
compared with the normal expected output of the period, the 
Oncost rates, which have been based upon normal production 
and expenses will not require adjustment. The difference in 
the values of Stores consumed cannot readily be overcome, as 
small discrepancies in this case are inevitable, although a 
more rigid system of stores supervision may minimise such 
discrepancies. In the case of “inherent vice”, however, 
the leakage is sometimes recovered by adding to the value, 
or cost, of the materials requisitioned a percentage equal to 
the ascertained normal percentage of such leakage. 

When the works or office expenses of the current period 
have not been wholly “ recovered ” the “ under-recovered ” 
balances may be carried forward by crediting the Manufac- 
turing Account and debiting a Works (or Office) Oncost Ad- 
justment Account or, where Control Accounts are kept (see 
Chapter XII), by writing off the balances to the debit of the 
Cost Ledger Control Account. Conversely, any “ over- 
recovered ” balances may be similarly treated by debiting the 
Manufacturing Account and crediting the Works (or Office) 
Oncost Adjustment Account or transferring the balances to 
the credit of the Cost Ledger Control Account. 

It must be clearly borne in mind that Cost Accounting 
records are purely statistical — they merely represent a 
detailed analysis of revenue expenditure as shown by the 
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DIAGRAM ILLUSTRATING THE TREATMENT OF VARIOUS 
COST ELEMENTS IN THE COST ACCOUNTS 


^ 1 RMF.NT 

ORIGINAL 

DOCUMENT 

OR SOURCE 

PRIME OR 
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DIRECT 
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Requisition | 

Cost Journal. 
Materials 

Abstract 

Debit Job A/c. 

Credit Direct 

Materials A/c. 

DIRECT 

STORES 

Stores 

Requisition 

Materials 

Abstract 

Debit Job A/c. 

Credit Stores A/c. 

TRANSFERS 

OK 

MATERIALS 

BETWEEN JOBS 

Materials 
Transfer Note 

Adjustment on 
Materials 

Abstract 

Dibit Transferee job 
A/c. 
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A/c. 

SURPLUS 
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STORES 

Materials 
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Materials 

Abstract 
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Finished Stock 
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Dfbit Finished 

Stock A/c. 
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FINISHED 
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Finished 

Stock 

Requisition 
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Finished 

Stock 

Abstract 

Debit Job A/c. 

Credit Finished 

Stock A/c. 

DIRECT 
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Time Sheet 

Wages Abstract. 
Cost Journal 
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Credit Direct 

Wages A/c. 

DIRECT 

EXPENSES 

Invoice 

or 
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Cost Journal 

Debit Job A/c. 

Credit Direct 
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Cost Journal 
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Cost Journal 
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Credit Job A/c. 
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Total of 
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in Sales 

Day Book 

Cost Journal 

Debit Sales from 

Stock A/c. 

Credit Finished 

Stock A/c. 
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financial Trading and Profit and Loss Accounts. The 
“ under-recovered or “ over-recovered ” balances should 
not, therefore, be carried forward with a view to modifying 
the expenses chargeable to the products of a subsequent 
period, as such a procedure would be obviously wrong in 
principle. Whatever under-absorption or over-absorption 
may be revealed by the Reconciliation Statement will 
not affect the amount of the financial profit available for dis- 
tribution or the amount of the financial loss that may have 
been incurred. 

If the Reconciliation Statement reveals an excessive over- 
absorption or under-absorption of Oncost, if not due to excep- 
tional circumstances, the question of the rates or percentages 
of allocation to the various jobs for a subsequent period, must 
be carefully considered with a view to making an effective 
revision of such rates or percentages. 

Costing Records. 

It is advisable at this stage to show the sources of origin 
of the entries in the Cost Books, how they arc dealt with, 
and their ultimate destination in the Cost Ledgers. As these 
points have already been dealt with individually in detail 
in preceding chapters, the information is now given on page 
1 5 1 in the form of a diagram. 

The presentation of this information in this particular 
form will, it is thought, enable the reader to obtain a better 
insight into the close relationship between the various docu- 
ments and accounts necessary for costing purposes. The 
preceding diagram should, therefore, be studied with 
particular care and an endeavour made to memorise the 
information contained therein. 


Test Questions 

A. It has been stated that an efficient Costing System will not 
necessanly produce accounts which in their result will agree 
with the toancial accounts. Comment upon this state- 
ment. 
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B. What value do you attach to the reconciliation of Cost 

Accounts and Financial Accounts ? If you find at the end 
of an accounting period that there are serious differences, 
where would you expect to locate them, and how would 
you deal with them in your Cost Accounts ? 

C. What means would you adopt to obtain agreement between 

the Cx>st and Financial Accounts? 

D. Enumerate the classes of expenditure, the amounts of which 

should agree in both the Financial and the Cost Accounts 

E. The net profit as shown in a Cost Ledger Manufacturing 

Account amounted to £$ 6 ^ 17s. pd., whereas that shown 
by the Financial Profit and Loss Account amounted to 
i8s. 3d. Would you consider the difference insignia 
ficant, or otherwise, for practical purposes? To what cause, 
or causes, would you attribute the difference between the 
two results, and what steps would you take to obviate or 
minimise similar differences in future? 

Draw a Diagram showing how Direct Expenses and Direct 
Wages would be dealt with in both the Financial and the 
Cost Records 

G. Are any records made in the Financial Books relating to 

Transfers of Materials, or Stores, between Jobs and 
Finished Stock? If so, describe the entries that it is 
necessary to make. 

H. Give the journal entries illustrating the principles of double 

entry Cost Accounting in respect of: 

(a) The payment of wages; 

(b) The allocation of oncost; 

(c) The issue of goods from stores to a production 
order; and 

(d) The transfer of finished goods to stock. 

J. You have been requested to construct a system of Cost 
Accounts for a manufacturing business. Select a business 
with which you are familiar, and submit a detailed plan 
showing the elements of cost in the business you select, 
suitably arranged in the several stages of costing, and so 
devised as to dovetail with the financial Trading an<l 
Profit and Loss Accounts of the business. 
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K. What would be the result of the amount of Works Oncost 

absorbed in the Cost Accounts exceeding the amount of 
the actual Works Expenses for the same period? What 
would be the result if the converse position arose? How 
should under-recovered or over-recovered Works Expenses 
be treated in the Cost Accounts? 

L. It is the practice in a certain factory to charge Oncost to 

the products by means of pre-determined hourly rates. 
How would you propose to deal with the following 


under- or over-absorbed overheads at the 

end of an 

iK'counting period? 

Overhead 

Overhead 



incurred 

absorbed 

Balance 

Department A . 

£2,000 

£2,200 

\-£200 

Department B 

£h5oo 

£^300 

-£200 

Department C 

(t.ICX) 

i r ,000 

- £100 



CHAPTER XII 


CONTROL ACCOUNTS; CONTRACT ACCOUNTS; 

PRODUCTION ACCOUNTS 

CONTROL ACCOUNTS 

It has been observed in the preceding chapter that the 
I'rading and Profit and Loss Accounts in the financial books 
form a check, or “ control,” on the Manufacturing Account 
in the costing books, the nature and extent of any difference 
between the two sets of accounts being explained in the 
Reconciliation Statement. 

Another form of control is obtained by means of the 
interlocking system, whereby the actual items of expendi- 
ture, as shown by the Financial Accounts, are incorporated 
in the General Cost Ledger Accounts. In this way it is 
possible to ensure that all expenditure shown in the financial 
accounts is accounted for in the Cost Accounts, for any dif- 
ferences are immediately revealed as balances on certain 
accounts. If this method is applied to the practical exercise 
set out in Chapter X, the Cost Ledger Manufacturing 
Account must be dispensed with, the remaining accounts 
must be modified, while new accounts must be opened as 
follows : 

(а) Cost Ledger Control Account; 

(б) Work-in-Progress Account ; 

(c) Cost of Sales Account; and 

(d) Stores Ledger Control Account. 

Furthermore, the figures shown in the financial accounts 
must be incorporated in the accounts in the General Cost 
Ledger. The Job Cost Ledger Accounts will remain as 
shown in Chapter X, except that they will not be credited 
vtrith the contract price, but will be treated in a similar 
manner to the Standing Works Orders Accounts. 
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The following accounts illustrate how the exercise is 
worked out under this suggested system of Control Accounts. 
These accounts should be studied in close conjunction with 
the detailed accounts set out in Chapter X and the finan- 
cial accounts referred to in Chapter XL 
With a view to asssisting the reader in following the entries 
in the accounts set out below, all those items whose source 
is to be found in the Cost Accounts included in Chapter X 
are marked (C), w'hile those whose source is to he found in 
the Financial Accounts included in Chapter XI are marked 

in 
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The following general observations are made by way of 
explanation of the foregoing accounts. 


Cost Ledger Control Account. 

This account is debited with the actual cost of sales 
effected during the period, which, in the present case is 
represented by the total of the contract prices of the com- 
pleted jobs and the sales from finished stock, less the 
respective profits thereon, viz.: 


Job. No. 36 

i ob. No. 42 
inished Stock . . . 


Less Profit on above 

Job No. 36 
Job. No. 42 
Finished Stock 




i 

s. 

d. 



... 40 

0 

0 



... 25 

10 

0 



40 

xo 

7 



106 

0 

7 

L 

s. 

d. 



8 

2 

2 



4 

8 

I 



20 

2 

5 32 

12 

8 



111 

7 

11 


The credit items represent the actual items of expenditure 
as shown in the Financial Accounts, the corresponding 
debits being found in the respective “nominal” accounts 
in the Cost Ledger. 

The credit balance on the account (£85 i is. sd.) should 
equal the total of the debit balances on the Work-in-Progress 
and Finished Goods Accounts and, theoretically, all the 
other accounts should be automatically closed. It will be ob- 
served, however, that the balances on the Work-ifi-Progress 
Account (£18 7s. pd.) and the Finished Goods Account 
(£65 los. fid.) amount to £83 i8s. 3d., showing a difference 
of £ I 1 3s. 2dy from the balance on the Cost Ledger Control 
Account. If a reconciliation of the two figures is effected, it 
will be found that the difference is accounted for, as shown 
m Chapter XI, by the debit balances on the Stores Ledger 
Control Account (5s. 5d.) and the Works Oncost Account 
(£i igs. od.) less the credit balance on the Office Oncost 
Account (i IS. 3d.). 
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Stores Ledger Control Account. 

This account is debited with the purchases of materials 
effected during the period, as shown in the financial 
accounts, the corresponding credit being made in the Cost 
Ledger Control Account. The credit side of the account 
shows the value of the direct materials and stores issued to 
jobs and production orders, as computed from the Stores 
Requisition Notes. The balance of 5s. 5d. represents stores 
value under-absorbed or undercharged to jobs and produc- 
tion orders. 

The balance on the Stores Ledger Control Account should 
be agreed at frequent intervals with the summary of the 
balances of the individual accounts in the Stores Ledger. 

Direct Expenses Account. 

The debit to this account represents the direct expenses 
incurred during the period as ascertained from the finan- 
cial accounts, and charged to jobs and production orders, 
the corresponding credit being made in the Cost Ledger 
Control Account. The balance of the Direct Expenses 
Account is transferred to the debit of the Work-in-Progress 
Account. 

Work-in-Progress Account. 

This account is debited with the whole of th(‘ revenue 
expenditure on labour, materials and other expenses which 
have been debited individually to the various jobs, etc., in 
the Job Cost Ledger, whether such jobs have been com- 
pleted or not; the corresponding credits are to be found 
in the respective “nominal” accounts in the Cost Ledger. 
On the credit side is shown the actual cost of all completed 
work, whether for customers’ orders or works and standing 
orders, the corresponding debit being made in the Finished 
Goods Account. 

The balance of the Work-in-Progress Account represents 
the value of all uncompleted work at the end of the period 
under review. 

Finished Goods Account. 

The debits on this account represent the cost value of all 
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completed work transferred from the Work-in-Progress 
Actount at the time of closing the books. On the credit side 
arc shown the transfers of any finished stock parts to jobs, 
etc., which are debited to the Work-in-Progress Account, 
and the cost value of all sales of finished goods which are 
debited to the Cost of Sales Account. 

The balance of the Finished Goods Account represents 
the value of finished goods at the end of the period under 
review. 

Cost of Sales Account. 

The debit in this account represents the c ost price of goods 
sold, the same amount being credited to the Finished 
Goods Account. The balance of the Cost of Sales Account 
is transferred to the debit of the Cost Ledger Control 
Account. 

The selling and distribution expenses may be debited to 
the Cost of Sales Account, unless they are already included 
in the Office Expenses Account. If it is desired to include 
such expenses the necessary entries are effected by a debit 
to the Cost of Sales Account, and a corresponding credit 
to the Cost Ledger Control Account, but it is more usual to 
exclude such expenses from these ac counts. 

Wages Account. 

The debit item on this account represents direct wages 
incurred during the period, the corresponding credit being 
in the Cost Ledger Control Account. The balance of the 
Wages Account is transferred to the debit of Work-in- 
Progress Account. 

Indirect wages arc usually included in the Works 
Expenses Account and Works Oncost Account in the finan- 
cial and cost books respectively. 

Works and Office Oncost Accounts. 

The debits on these accounts represent the amounts shown 
in the financial accounts in respect of works and office 
expenses, the corresponding credits being made in the Cost 
Ledger Control Account. The credit items in the two 
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Oncost Accounts correspond to the debit items in the 
Work-in-Progress Account, and include oncost on uncom- 
pleted work. Thus the Works and Office Oncost Suspense 
Accounts shown in the accounts in Chapter X have been 
included in the Works and Office Oncost Accounts set out 
above. 

The debit balance on the Works Oncost Account 
(£i 19s. od.) represents expenditure under-absorbed, or 
undercharged, to the jobs and production orders, while the 
credit balance on the Office Oncost Account (ns. 3d.) 
represents expenditure over-absorbed, or overcharged, to the 
jobs and production orders. 

The balances shown on the Stores Ledger Control 
Account, Works Oncost Account and Office Oncost 
Account, can either be brought down as balances on the 
respective accounts in the hope that they will be automati- 
cally adjusted during the ensuing period, or they may be 
written off to the Cost Ledger Control Account. It is 
suggested that the latter method should be adopted as it 
emphasises the loss through excess expenses or short output 
or the profit through over-estimated expenses or excess out- 
put, whereas the adoption of the former method may throw 
an undue burden on the following period. 

After the various accounts have been balanced off, the 
remaining balances on open accounts in the Cost Ledger 
will appear as follows : 

Dr. Cr. 

£ s. d. £ s. d. 

Cost Ledger Control Account 85 ii 5 

Stores Ledger Control Account . 5 5 

Work-in Progress Account . , .. 18 7 9 

Finished Goods Account 65 10 6 

Works Oncost Account i 19 o 

Office Oncost Account n 3 

£86 2 8 £86 2 8 


If the balances on the Stores Ledger Control Account, 
Works Oncost Account and Office Oncost Account are 
written off to the Cost Ledger Control Account, the open 
balances will appear as follows : 
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Dt. Cr, 

£ s. d. £ s. d. 

Cost Lecher Control Account ... 83 i8 3 

Work-in-Progress Account 18 7 9 

PTnished Goods Account 65 10 6 

18 3 ^83 18 3 


There are dthcr systems of Control Accounts used in 
actual practice, but the expositions and illustrations given 
in this and the two preceding chapters, are sufficient to 
demonstrate the two main systems of double entry Cost 
Accounting. 


CONTRACT ACCOUNTS 

Contract Accounts are used in connection with a simple 
form of Job Costing by contractors in the constructional 
engineering and building trades, and also by jobbing 
contractors. 

A separate account is opened for each contract, except 
for contracts and jobs of minor importance, which are dealt 
with in Sundry (or Miscellaneous) Contracts Account. 
Exceptionally large contracts, e.g.y the construction of a 
main arterial road, may be sub-divided into separate 
accounts, the total from each sub-contract account being 
transferred to the Main (or Master) Contract Account, in 
which all items are summarised. 

These Contract Ledger Accounts are incorporated in the 
double entry system of financial accounts, and each indi- 
vidual account is drawn up in the form of a combined 
Trading and Profit and Loss Account. The profit or loss on 
each contract is transferred to a Profit and Loss on Contracts 
Account, and the balance on this account is then transferred 
to the General Profit and Loss Account. 

The form of ruling adopted in the Contract Ledger may 
either be tabulated in a similar manner to the Cost Ledger 
Job Accounts as shown in Chapter X, or it may be in the 
form of an ordinary ledger account. 

The Contract Accounts are written up as follows: 
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Debits — 

(а) Prime cost expenditure, viz., direct materials, labour and 
expenses actually paid and accrued due. 

(б) Works oncost on an appropriate basis, e.g., percentage 
on labour. 

(c) Of&ce oncost on an appropriate basis, e.g., percentage 
on works cost (this is often ignored until actual completion of 
the contract). 

(d) Value of plant placed on contract, t.e., actual cost price 
of new plant or depreciated value at date when plant was first 
used on contract. If the plant is only used on the contract for a 
short period, an appropriate charge may be debited in respect 
of the use thereof, e.g,, an hourly or daily rate may be adopted. 

(e) Amounts paid and due to sub-contractor«?. 

Credits — 

(a) Value of work certified as per architects' or surveyors' 
certificates. 

(b) Value placed upon work completed but not yet certified 
(this should be the actual cost of such work). 

(c) Direct materials returned to stores plus oncost cliargerl 
thereon, if any. 

id} Value of materials on site not yet consumed. 

(e) Plant returned to stores, less depreciation. 

if) Value of plant still on contract, less depreciation. Alter’ 
natively, the net amount of depreciation during the period under 
review may be debited to the Contract Account, in which case 
the item (d) "Debits” above will not be debited to the account 

The amount of work completed but not yet certified, 
materials on site not yet consumed and depreciated value of 
plant on contract, are brought down as the opening debit 
balances on the account for the ensuing period. 

The net balance on the account will represent the estim- 
ated amount of profit earned to date and this should be 
brought down as a credit balance on the account, pending 
completion of the contract. In the case of large contracts 
spread over a considerable period^ however, it is usual to 
take a proportion of the profit to the financial Profit and 
Loss Account (via the Profit and Loss on Contracts Account) 
in order to avoid undue fluctuations in profits. The propor- 
tion of profit transferred to the Profit and Loss Account must 
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be determined after taking the foUowing factors into 
account : 

(a) The extent of the advancement of the contract — unless 
the contract is well advanced the whole of the estimated 
profit should be carried forward as a reserve, as it is impos- 
sible to foresee the future and the estimated profit to date 
may be eliminated by later losses on the contract. 

(b) The actual amount of cash received from the contractee 
on the basis of certificates given by his architect or surveyor as 
to the value of the work completed to date — normally a cer- 
tain proportion is kept back as retention money, e.g., 20 per 
cent., as a safeguard against non-completion of the contract 
by a certain date, or faulty completion. The proportion of 
profit transferred to Profit and Loss Account should be corres- 
pondingly reduced, thus if only 80 per cent, cash has been 
received then only 80 per cent, of the proportion of the 
estimated profit should be taken into account, the balance 
of 20 per cent, being carried forward as a reserve. The 
proportion of profit to be taken into account should not be 
more than two-thirds of the estimated profit; thus, for 
example, the final amount transferred to the Profit and Loss 
Account will then be 80 per cent, of two-thirds of the estim- 
ated profit, the remaining portion being carried forward as 
a reserve against future contingencies. 

If a loss is shown on the C^ontract Account, then the whole 
amount of the loss should be transferred to the Profit and 
Ia)ss Account, and in any event full provision should be 
made for any future losses that it is thought will arise, e.g., 
as a result of labour disputes, increases in material rates, etc. 

The usual form and contents of the above-mentioned 
accounts are shown in the illustration on opposite page. 

It will be observed that the amount of profit transferred 
to the Profit and Loss Account is reduced to two-thirds of the 
estimated profit, and then further reduced by 20 per cent, 
of the net figure, as the contractee has only paid cash to the 
extent of 80 per cent, of the value of the work certified, 20 
per cent, having been kept back as retention money. 
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CONTRACT No. 5 


ERECTION OF FACTORY AT HENDON FOR A. CUSTOMER, LTD. 


Contract Price, ;^45o,ooo 

Dr, Cr. 


19 

£ 

1 19 

£ 

lan.~Dec. To Direct Materials 

49.550 

Dec. 31 

By Work Certified 310,000 

„ „ Direct Labour 

145,600 

»» 

,, Work Com- 

„ „ Direct Expenses 

800 


plcted but not 

,, „ Plant at cost 

4.300 


Certified c/d 24,500 

„ „ Works Oncost 


, , 

, , Materials on 

(50% on Direct 



hand at Site 

Latour) 

72,800 


c/d 3,200 

„ „ Sub-contractors 

2,100 


,, Plant returned 
to Stores (less 

„ „ Balance, Esti- 



depreciation) 750 

mated Profit to 


,, 

,, Plant on hand 

date c/d 

66,000 


at Site (less 

depreciation) 

c/d 2,700 

<C 34 «.J 5 o 


iC 34 i.»S 0 

Dec. 31 To Profit and Lost 


Dec. 31 

By Balance b/d ... 66,000 

Account (or 
Profit and 
Loss on Con> 




tracts Account) 
— Net Profit 




transferred (80 
per cent, of | 
of £66,000) ... 

35.200 



,, „ Balance of Profit 




c/a 

30,800 



£66,000 


£66,000 


19 

JM. I To Work Completed Fan. i By Balance of Profit 

but not Certi- 30,800 

lied b/d ... ^,500 

„ ,, Materiali on hand 

b/d ... V.. 3,200 

,, Plant at Site b/d 2,700 

The personal account of the customer from whom the 
order was received will appear as follows : 
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Dr. A. CUSTOMER. LTD. Cr 


*9 L 

Deic. 31. To Contract No. 5 

Account ... 3x0,000 

£310,000 

19 =^-- 

fan I. To Balance b/d ... 62,000 


»9 C 

Tan.-Dcc. By Cash ... 248,000 

Doc. 31 „ Balance c/d fo,ooo 

£310,000 


PRODUCTION ACCOUNT 

FOH THE MCNTM ENDED 3I8T MaECH, X9. 


Dr. Cr. 

£ £ L 

To Stock of Raw By Prime Cost c/d 52,560 

Materials at ist 

March, 19 38,250 

,, Purchases of Raw 

Materials ... 32,100 


70*350 

Less Stock of Raw 


Materials at 31st 

March, 19 39,000 



Direct Materials 
Consumed 

... 31.350 



,, Direct Wages 
,, Direct Expenses ... 

20,000 

1,210 






<C 5 ». 56 o 

To Prime Cost b/d .. 

,, Indirect Wages ... 
,, Works Expenses ... 

52,560 
... 1,340 

... 11,200 

By Works Cost c/d ... 

... 67,250 

,, Work in Progress 
ist March, 19. 

at 

... 10,250 




Less Work in Pro- 
gress at 31st Mar., 

19 8,100 

2,150 

To Works Cost b/d 67,250 By Cost of Production 72,970 

, , Office and Administration 

Expenses 5,720 

>C7».97o 
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PRODUCTION ACCOUNTS 

The term Production Account is used to denote a particu- 
lar form of Manufacturing Account, prepared in conjunc- 
tion with the financial accounts in order to show the actual 
cost of producing the goods manufactured during the period 
under review. These accounts may be drawn up at short 
intervals, e,g.^ monthly, the combined totals being incorpor- 
ated in the final financial accounts at the end of the trading 
period. 

The actual form and composition of a Production 
Account is evident from the preceding example. 

The actual cost of production is carried down to a further 
section of the account, which is also debited with the stock 
of finbhed goods on hand at the commencement of the 
period plus any finished goods purchased during the period 
and selling and distribution expenses and credited with 
the value of the sales effected during the period and 
the stock of finished goods on hand at the end of the period. 
The final balance on this section of the account represents 
the net profit made or the net loss incurred during the 
period, viz. : 


Dr, 



Cf. 


1 


L 

To Stock of Finished Goods 


By Sales 

94,000 

at ist March, 19 

1,500 

,, Stock 

of Finished Goods 

,, Cost of Production b/d... 

72.970 

at 

31st March, 19 ^,59^ 

,, Finished Goods Purchased 

340 



,, Selling and Distribudon 




Expenses 

1,050 



,, Balance, being Net Profit 




Cor Month 

19 . 73 ' 



£95,590 


£95,590 


Alternatively, the above account could be drawn up in the 
following form in order to show the actual total cost of the 
sales effected during the period : 
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94,000 


i«8 


To Stock of Finished Goods 

at ist March, 19 i>5oo 

„ Cose of Production b/d... 72,970 
,, Finished Goods Purchased 340 


74,810 

Leis Stock of Finished Goods 

at 31st March, 19 1,590 


73,220 

,, Selling and Distribution 

Expenses 1,050 


Total Cost of Sales ... 74,270 
Balance, being Net Profit 
for Month I 9»730 


;C94,ooo 


By Sales 


^£94,000 


Test Questions 

A. What do you understand by the term ** Control Accounts " ? 

Give an example of such an account and explain its func- 
tions. 

B. What are the advantages and/or disadvantages of keeping 

(a) Cost Accounts as a separate and distinct set of double 
entry accounts from the Financial Accounts, and (b) Cost 
Accounts and Financial Accounts in an interlocked integral 
system ? 

C. Prepare a Stores Ledger Control Account from the following 

details and state what the balance of the account repre- 
sents and make any comments you think relevant with 
regard to the items: — 

Stock of Stores at commencement, £896; Deliveries to 
Storehouse of Goods Purchased, ;f7,342; Purchases Re- 
turned from Storehouse to Suppliers, Materials 

Charged to Production Orders, ;f6,i53; Direct Sales of 
Stores, ;f3io ; Cost of Stores Sold, £200 ; Stores Destroyed 
by Fire and Damaged by Water, £78 ; Stores Used in the 
Manufacture of Tools, {33 ; Appreciation in the Value of 
Stores, j(42o; Estimated Waste and Scrap, £96, which 
was Sold for ^28, 
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D. The following balances appeared in the books of the Roamer 
Motor Co., on ist January, 1942 : — 



Dr. 

Cr. 


£ 

1 

Cost Ledger Control Account 


14.370 

Stores Ledger Account 

. 6,350 


Work-in-Progress Account 

• 4.830 


Finished Goods Account 

3,210 


Works Oncost Account 


40 

Administrative Oncost Account . 

20 



;£i 4 . 4 IO 

£14.410 


At the end of the year 1942 the following additional 
balances appeared in the books : — 


I 

Purchases of Stores 21,150 

Stores issued to Production Orders 23,240 

Stores issued to Works Maintenance Orders 920 

Wages 33 * 73 *^ 

Productive Labour ... 32,180 

Unproductive Labour 1,550 

Carriage Inwards (Direct Expense) 450 

Works Oncost allocated to Production 

Orders 9,270 

Works Expenses 6,890 

Administrative Expenses 1,100 

Administrative Oncost allocated to Produc- 
tion Orders 1,250 

Goods Completed during the year 65,340 

Sales Expenses 750 


Record the entries in the Cost Ledger Accounts for the 
year ended 31st December 1942, and prepare a Trial 
Balance as at that date. 


E. Give an example of a Contract Account in connection with 
any business to which it is particularly applicable. Also 
explain how the profit on contracts is estimated and dealt 
with in the accounts. 


F. Theoretically, it may not be correct to bring into account any 
profit or loss on uncompleted contracts, but in practice 
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strict adhmnce to this principle may have important 
consequences. Discuss the pros and cons of this question. 

G. A firm of builders, carr3dng out large contracts, kept, in a 
Contract Ledger, separate accounts for each contract. On 
the 30th June 1942, the following was shown as being the 
expenditure in connection with Contract No. 777 : — 


i 


Materials purchased 

58.063 

Materials from Stores ... 

9.785 

Plant which has been used on other 


Contracts 

12,520 

Additional Plant purchased 

3.610 

Wages 

74.634 

Direct Expenses 

2,026 

Proportion of Establishment Charges 

8,720 

The contract, which had been commenced 

on ist Feb- 


ruary 1942, was for ;£30o,ooo : and the amount certified by 
the architect, adter deduction of 20 per cent retention 
money, was ;£i 20,800, the work being certified on 30th 
June 1942. The materials on the site at that date were 
valued at £g,S^S. A Contract Plant Ledger was also kept, 
in which depreciation was dealt with monthly; the amount 
debited in respect of plant on Contract No. 777 to 30th 
June 1942, was £1,130. 

You are required to prepare au account showing the 
profit on the contract to 30th June 1942. 

H. From the following figures you are required to prepare a 
Production Account for the quarter ended 31st December 
1942, assuming Stock of finished goods at end of period to 
be valued at cost, showing— 

(a) The value of Materials Consumed; 

(b) Cost of Production; 

(c) Cost of Stock sold; 

(d) Profit on Stock sold. 

At 1st October At 3rst December 


stock: £ £ 

Raw Materials 20,000 24,700 

Finished Goods 14,300 8,400 

Work in Progress 6,200 6,900 
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Purchases of Raw Materials 

17,600 

Direct Wages 

14,000 

Indirect Wages 

500 

Works Charges 

7AOO 

Administrative Expenses 

2,600 

Selling Expenses 

3,000 

Sales 

56.800 


J. A shipbuilding company has built a tug for its own use. 
The costing records show the cost of direct labour and 
materials. In arriving at a figure for the purposes of 
capitalising the tug, should works and/or office oncost be 
added to the charges already recorded? Give rea.sons for 
your answer. 



CHAPTER XIII 


COSTING METHODS OTHER THAN JOB 
COSTING 

General Considerations. 

The preceding chapters have been devoted mainly to a 
detailed consideration of the principles and practice of Cost- 
ing as applied to Job Costs in particular. These aforemen- 
tioned principles, however, apply equally to other costing 
method^ e.g., the Process or Departmental Costing methods, 
which only differ from the Job Costing method in relation 
to the standard unit adopted as a costing basis. Process, Out- 
put, Multiple, and Operating, Working, or Running Costs 
are much simpler than Job Costs owing to the fact that the 
processes, stages, or departments are limited in number, 
whereas the number of jobs, for which the cost of production 
must be separately ascertained, invariably runs into hun- 
dreds and possibly thousands. 

The typical businesses, to which the various methods of 
costing apply, have already been indicated in Chapter II. 


Cost Sheets. 

Where the costing records are kept under methods other 
than those of Job Costing, the results are shown in the form 
of Cost Sheets. These sheets are compiled periodically, 
either weekly or monthly, according to the requirements of 
the particular business. The exact form of such sheets will 
vary in accordance with the particular costing method adop- 
ted and the individual circumstances of the business con- 
cerned. The term “Cost Sheet” is usually confined to a 
statement showing the actual expenditure upon the produc- 
tion of a specified period ; if the statement records this in- 
formation and details of opening and closing stocks and 
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sales and profit or loss thereon, it is usually termed a “ Sales 
Production Account.” 

In constructing a Cost Sheet, the whole of the expenditure 
is obtained for a given process, for a given quantity, or for 
a definite period of time (week, month, or quarter), and 
columns are provided for the purpose of showing the expen- 
diture for previous processes, or previous periods of time, in 
order that comparisons may be facilitated. The totals of 
these sheets are usually summarised at the end of a trading 
period in order to facilitate reconcilation with the financial 
accounts. 

It is almost impracticable to give specimens of Cost Sheets 
used in actual practice, as such sheets are usually of very 
large dimensions, and some contain elaborate analytical 
columns, but the illustrations given later in the chapter indi- 
cate briefly the essential details and the manner in which 
the various items are arranged. 

In the following paragraphs a brief summary is given of 
the principal features of these additional costing methods, 
specimen cost sheets being shown for purposes of illustration. 
It should be noted that the figures in the various specimen 
cost sheets have been inserted to complete the illustrations, 
and they are not to be taken as indicative of current costs in 
the various types of concerns to which the cost sheets refer. 

Process Costing. 

As mentioned in Chapter II, this method of costing is 
applicable to industries that produce the finished material by 
means of a series of processes, or stages, in any of which pro- 
cesses, or in the finished state, it would be impossible to trace 
prime cost expenditure to a given order. Thus, in such an 
industry, the same product is produced continuously, and 
each spedfic order becomes merged in the whole volume of 
production without retaining its individual identity. 

The essential principle in this method of costing is that 
each separate process or operation should be considered as a 
separate department, the various items of direct expenditure 
and proportion of oncost being debited to the particular 
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process concerned. Each process is credited with its output 
at cost price or at certain fixed prices, e.g., at the current 
market value at that stage of production or at cost price plus 


CHEMICAL PROCESS COST SHEET 
Week ending: 4^41 

Output : Tons, /oo* Totab Cost 

per ton 


Materials 


Process Haulage 


Process Labour 


Process Fuel 


Steam and Steam Power 


Electricity 


Rubbish Disposal 


Process Supervision 


Miscellaneous Stores used on 
Process . . . . . . . . 


Repairs and Renewals . . 


Provision for obsolescence (8%) 


Deduct Transfers to other A/cs. 


Process Cost 
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an agreed percentage. Where the market price or a price in 
excess of cost is taken, the management can ascertain the 
profit or loss at each stage of manufacture and determine 
whether it would be more profitable to obtain partly- 
processed material from an outside source. This cost price or 
fixed price is then debited to the succeeding process, and so 
on. Thus the completed output of one process may be con- 
sidered as being the raw material of the next process, and so 
on, until the ultimate product is obtained. An example of 
such Process Accounts will be found on page 176. 

Particular attention should be paid to the valuation of 
work in progress as such valuation will have a decided effect 
upon the computation of profits particularly where each 
process is credited with its output at a price in excess of cost 
for such unrealised profits must be eMminated in the valuation 
of work in progress. 

In connection with Process Costing, the question of 
By-Products (or Residuals) usually has to be taken into 
consideration. Separate accounts must be kept of these 





7^0 

ha 2^0 




by-products ; each Process Account being credited with the 
current market value of the by-products (less any selling 
expenses necessarily incurred in the disposal of the by- 
products) derived from that particular process, the same 
value being debited to the appropriate By-Product Account. 
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COMPOSITE COST SHEET 
OF IRON FOUNDRY PRODUCTS 
ENAMELLED AND MACHINED 

Week ending i^th August, ig. 


Quantity Weight Rate 


MATERIALS 

Melted Iron 

Enamel 

Sundry Fitting Materials 


50 


PRODUCTIVE WAGES 
Moulding 

Dressing 

Enamelunc . 

Annealing 
Sandblasting ... 
Putting‘On Enamel 
Fitting: Machining 
Assembling 
Testing 

Painting 

Process Expenses 
Moulding Shop 

Dressing Shop 

Putting’On Enamel . . . 

Annealing 

Sandblasting 

Fitting Shop 


50 

50 

50 

50 

50 

50 

50 

50 

50 


General Productive Expenses 
Waste: Casting 

Enamelling 



Where the by-product is utilised as raw material for another 
process, or there is no market value upon which to base the 
price of such by-product, an estimated figure must be used 
based upon the cost of the process in which the by-product 
was produced. Wastage often arises in Process Costs, and 
normal wastage is merged into the Process Account con- 
cerned by the automatic reduction of the effective units 
produced, e.g.y tonnage, thus increasing the cost of each unit 
in that process. If the wastage has a saleable scrap value, 
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then such value is credited to the Process Account concerned. 

In addition to the actual Process Accounts, cost sheets arc 
periodically compiled in order to ascertain the actual cost 
per unit of output for the particular period under review^ as 
illustrated on page 179. 

Single (Output) Costing* 

This method of costing is applicable to those concerns that 


COLLIERY COST SHEET 
Week ending 

Output : Tons : 20,000 Totals Per ton 



Wagis : 


i 





d 


Underground : Coal getting 


3325 

- 

- 


Bl 

4 


Haulage . . 



- 

- 





Repairs 


559 

. 

, 



S-7 


Surface: Washers.. 


67 

. 




‘8 


Other Workers 



- 


J 

Z 

10 





■ 

. 


n 

6 


Working Expenses T 


m 

■ 



■ 



Timber and Pitwood 


m 

■ 

. 



US 


Repairs and Renewals 



■ 

. 



8 


Mine Rent 


i66 

■ 

. 



1 

1 

Royalties and Wayleaves. . 


37J 

- 

- 



U'S 

j 

Workmen's Compensation 


BH 

■ 

. 



28 


Depreciations 


m 

■ 




sz 


General Expenses . . 



■ 

■ 



s-s 


Management Charges 


f9Z 

■ 

• 



Z-3 


Admtntstrtitive Expenses : 



■ 

■ 





General Administration 
Charges 


350 

■ 

1 


1 

4-2 


Selling and Distribution 
Expenses 



■ 

1 


1 

Z 


TOTAL 

2 

.000 




Q 

~0~ 
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produce a uniform product which can be taken as a basis 
for costing purposes. The object of Single Costing is there- 
fore to ascertain the total cost of the output for any given 
period^ and the detail cost per unit of output, e,g,, per sack 
of flour in a flour mill ; per ton of saleable coal raised in a 
colliery, etc. This method of costing docs not call for the 
detailed analysis and allocation required in Job Costing ; the 


STEEL RE-ROLLING MILL 

COST SHEET 

MoDth ending 


t c q lbs 

Output /y 3 

A/c 

No. 

Totals 
£ s. d. 

Per ton 
i s. d. 


Raw Materials : 









Steel Billets 

■ 

Sfo 

f8 

_2L 

c 

y 



Steel Blopms 

■ 








Furnace, er Gas Producer 
Fuel . . 


JfC 

/$ 

- 


3 

S3S 


Labour : 









Cutters Down and Deliv- 
erers to Furnace 


73 

r 

2 



7Ci 


Gas-Producer Men 



/« 

/ 





Furnace Chargers . , 


Zo 

n 

? 



Z'ff 


Heaters 


/Zf 

7 

3 


/ 

/•w 


Rollers 


Ciy 


8 


f 



Mill Floormen 

■ 

2fo 


- 


2 

Z-oi 


Mill Foremen, Stocktakers 
and Warehousemen 


^7 

j 

/ 



7-^ 


Mill Power and Lighting 



7 

- 


3 

- 


Mill Oncost 


f'7 


2 


JL 

HCt. 


Office Oncost 

■ 

r ' 

- 

c. 


3 

Coo 


Gross Cost of Production 

B 


fo 

JL. 

JL 

LL 



Less value of Scrap accrued 

B 

zfy 

/C 

±_ 


2 



Nbt Cost of Production . . 


zm 


/ 


/S 

/•OS 
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essentials being a careful sub-division of labour, materials, 
and other expenditure into thdr respective classes. This in- 
formation can be obtained direct from the various Nominal 
Accounts in the financial books, or from the completed 
Trading and Profit and Loss Accounts, the cost per unit 
being ascertained by dividing each item of expense by the 
output in units for the period under consideration. Where 
necessary, the information shown in the financial accounts 
must be analysed to meet the requirements of the costing 
system, for example, direct materials must be separated from 
indirect materials by a careful dissection of the purchases in 
the financial accounts. The necessary adjustments in respect 


BRICK WORKS COST SHEET 

Production . Month ended » Totals Cost per looo 

45,000 Bricks 



Wsges : 


£ 

8. 

d. 

£ 

B 

Bl 


Clay Getting 



5 

. 


R 



Making & Pressing (Bricks) 


m 

n 

G 


Rl 



Kilning 


a 


. 


H 

tf-.oo 


Loading and Stacking 


m 

n 

S- 



i*CO 


Transporting 


m 

R 



'IB 



Materials : 


■ 

Iji 

■ 

■ 

■ 



Coal Dust and Oil 


B 


m 

■ 

Bl 

Gig 

j 

General Stores 


/3 


S- 



hSi 


Expenses : 





■ 




Management & Supervision 


Zo 

/o 


■ 

9 



Rent, Rates and Taxes . . 



-Z 

j&_ 


n 



National Insurance 


r 

tr 

c, 


■ 

f-H 


Workmen's Compensation 


1 


• 



e-iG 


Depreciations 

■ 


15 




y*oo 


Office Expenses : 

1 

fC 

SL 

c 

■ 


G'Oo 


Cost of Production 


fC 

- 

m 

B 
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of expenses outstanding or paid in advance, materials or 
stores not yet consumed, etc., must be made to ensure that 
each item of expense relates solely to the period under review. 
In this way comparisons in costs per unit can be made between 
different periods, and any marked variations enquired into, 
and for this purpose comparative figures of other correspond- 
ing periods can be inserted in additional columns on the cost 
sheet, while cumulative totals can also be appended to 
show the detail cost of the total production for the financial 
accounting year to date. Records should also be kept of 
quantities consumed in order to ascertain the percentage of 
waste. 

Multiple Costing. 

This method of costing is utilised where the articles, etc., 
manufactured are of a varied nature having little or no 
relation to one another, and passing through a varied 
sequence of processes and operations, e,g.^ cycle accessoriejs. 
The Job Costing method cannot be applied to this type of 
business, as the division of the products into separate jobs 
would not be practicable and would, incidentally, involve 
considerable expense in the compilation of the costing re- 
cords. To overcome this difficulty the products of the factory 
arc divided into general groups or classes, the items of prime 
cost being allocated accordingly and debited against their 
respective groups. Oncost requires particular attention. Un- 
der this costing method, varying percentages arc adopted for 
oncost purposes, such percentages being dependent upon the 
nature of the labour utilised in each specific group. It is 
customary to obtain expert advice in fixing oncost rates in 
businesses of this nature. 

The cost sheets are drawn up in a similar manner to Out- 
put Cost Sheets, a separate sheet being compiled for each 
group or series of articles, on a departmental basis 

Operating Costing. 

This method of costing is utilised in the case of those 
undertakings where services are rendered rather than goods 


o 
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ELECTRICITY WORKS COST SHEET 
For Month enaed 
No. of Units Sold ; ^ 

Per 

Totals Unit 


Wages : 

i \ 

s. 

d. 

d. 

Generating 

SSy 

/z 

z 

•oiff 

Repairs and Maintenance : 

f" 1 






7 

7 

•OOt/- 

Engines 


19 

3 

• ooy 

Boilers 


V- 


• oos 

Dynamos. Exciters^ Transformers. Motors, 
etc. . . 

Zf 

/ 


»ooL 

Other Machinery. Instruments. Plant and 
Tools 

9 

n 


•ooz 

Accumulators and Accessories 

WEi 

B 

9 

*ooU 


siz 


J_ 


Materials (Stores Issued) : 





Generation : 





Coal, or other Fuel 


-J- 

A. 

•Z3o 

Oil, Waste and Engine Room Stores 

•9 

_x 

7 


Water 

Zf 

/ 

IT 

* Oo(m 

Repairs and Maintenance 





Power House Buildings 

99 

Q 

9 

o;o 

Engines 


T 


•0/0 

Boilers 

ft 

/? 



Dynamos, Exciters, Transformers. Motors, 

etc. 


3 


ts 

Other Machinery. Instruments, Plant and 
Toob 

ffa 

f(c 

- 

•0«/o 

Accumulators and Accessories 


B 

/ 

•OSo 

Cost of GBNBRATtoN* 

2.U.4\ 

'/ 4 | 


•SS9 


* Exclusive of Management £xs , Rates. Taxes. Ixusurance. Salaxies. etc 
N.B. — ^Total amounts under each heading are approximate. The 
'* analyses of amounts under Repairs and Maintenance are fictitious. 
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produced and it is applicable to the majority of public utility 
concerns, e.g,y tramways, railways, electric power stations, 
etc. The costs are based upon a well-defined unit, as in the 
case of Single Costs, e.g.^ the car-mile, the train-mile, the 
Board of Trade unit, etc. The financial accounts provide 
the necessary data for costing purposes, the cost per unit 
being ascertained by dividing the total units for a specified 
period into the various items of adjusted expenditure for the 
same period. 

In the case of Motor Haulage concerns, the costs are 
divided into two main sub-divisions : 

[a) Standing Charges, e,g.y insurance, motor tax, etc. ; and 
{b) Running Costs, e.g.y petrol, oil, etc. 

The actual costing units may consist of any of the follow- 
ing: 

[a) Cost per mile, by dividing the total cost by the number 
of miles travelled, whether the vehicles arc loaded or not. 

{b) Cost per absolute ton-mile, by multiplying the number 
of miles travelled by the number of tons carried for that 
mileage and dividing the resultant figure into the total costs 
— this method is adopted where one load is carried through- 
out the total journey. 

(c) Cost per commercial ton-mile, as in (6) but by dividing 
the resultant mileage by two — ^this method is adopted where 
portions of the loads are delivered at different stages on the 
route and other portions are picked up en route. 

{d) Cost per ton, by dividing the total costs by the number 
of tons carried, irrespective of mileage. 

{e) Cost per double-journey, or per trip. 


Departmental Costing. 

Where two or more clearly-defined articles arc produced 
it is advisable that the activities of the business be divided 
into corresponding departments, separate records being kept 
of the expenditure in respect of each individual department. 
The division into departments may be determined in vari- 
ous ways, e,g.y according to the nature of the materials used, 
the labour employed, etc. The various items of direct ex- 
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penditurc, i.e., prime cost, should bt: debited to the depart- 
ments concerned, provision bcin<; made for transfers of 
material from one department to another. The works ex- 
penses should be apportioned o\'er the \’arious departments 
on an equitable basis, particular care being taken that any 
one department is not charged with items of indirect ex- 
penses that do not relate to that particular department. It 
is usually found advisable to allocate general works oncost 
in the ratio of the direct labour of each department. 


Test Questions 

A. J>niw up a specimen Cost Sheet setting out the different 

items of expenditure in connection with any product with 
which you arc acquainted. State llio name of the product 
at the head of the sheet. 

B. Describe the objects of Cost Sheets » and give an example 

applicable to a Cloth Manufacturer or other business known 
to you. 

C. Discuss the statement that “ Comparisons enable costs to 

be controlled.'' 

D. Select an industry and set out, as fully as possible, a form 

of final co.st and include therein sufficient information to 
permit of a selling price being obtained. 

E. How should by-products be dealt with in the Cost Accounts 

where : 

(a) The by-product is of little value; 

(b) The by-product is of considerabh* value? 

F. Explain whether it is important to make records of losses 

that occur in processes from a costing standpoint 

G. From the following figures prepare a pro forma Cost Sheet 

showing the results of the operations: 

Vitriol used 225 tons costing per Ion. 

Fuel ,, 20,700 ,, ,, £1 ,, 

Oil ,, 4,620 gallons ,, is. 2d- per gallon. 

Wages ^4,200. 

Sundry Expenses £^^^ 

Coke produced 14,100 tons at 30s. per ton. 

Tar 1,675 »» »» 

Toluol ,, j68 ,, 40s. 
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H. Froiij thr undi^rmt'ntioned figures prepare Process Accounts 
indicating the cost of each process and the total cost. The 


production 

was 480 articles per week. 



Process J 

Process II 

Process III 


£ 

£ 

L 

Materials 

3.000 

1,000 

400 

Labour 

1,600 

4,000 

1 , 2CX3 

Oncost Expenses 520 

1.440 

500 


Indirect expenses amounting to £1,700 should bo 
apportioned on t)^e basis of wages. Ignore Stocks on hand 
and work in progress at the beginning and end of the week. 


J. In some classes of industries it is possible to arrive at costing 

figures from the ordinary accounting system either with or 
without amplification, and without keeping a separate set 
of books. Explain how the financial records of a Colliery 
should be arranged and give the necessary costing informa- 
tion, and illustrate by a draft form a Cost Sheet showing 
analysis of Underground and Surface Wages, Working 
Expenb<‘s (in detail) and Administration and Establishment 
('harges. 

K. An Ironmaster produces 4o,(x>o tons of pig iron in a year 

at certain furnaces. From the following figures prepare a 
Production Cost Sheet, showing the cost per ton of the 
\arious items of expenditure, and after allowing for 
f^ib,ooo in respect of the amount received for the sale of 
slag, show the cost per ton of pig iron produced. 


Stocks at 

Purchases 

Stocks at 

])eginning of year 

during year. 

end of year. 

£ 

£ 

£ 

Coal ... 

40,000 

8,000 

Coke . . 7,300 

57,000 

6,500 

Tdmeslone 3,000 

12,000 

3*500 

Ironstone 8,200 

35,000 

6,400 

Sundries 5,600 

16,000 

6,000 

Works General Charges are 

to be taken 

as £9,500 and 


Wages as £35,000. 

L. From the following information prepare a monthly Cost 
Sheet of the Sand-Lime Brickworks, showing cost and 
pirofit per M bricks. (Note: M ~ 1000.) 
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Materials used: Lime — 895 tons at 50s. per ton. 

Coal — 820 tons at 30s. per ton. 

Sand — IS. per M bricks made. 

Stores — l6yL 10s. 

Labour: Sand Digging and Running, /500 
Brick-making, j£2,ooo. 

Works Oncost: 25% of Direct Charges. 

Office Oncost : 10% of Works Cost. 

Bricks Sold : 3,500 M at 55s, per M. 

Stock of Bricks at beginning of month: 100 M. 

Stock of Bricks at end of month : 600 M. 

M. Describe a system of Operating Costing which you would 

recommend for use in a Motor Haulage business, illustrat- 
ing your answer with such statements or records as you 
would advise should be kept. 

N. A large store maintains a fleet of motor-lorries for delivery 

purposes. Prepare a statement showing the costs of work- 
ing in the manner in which, as accountant to the company, 
you would present them to the directors. You may supply 
for the puqiosc any figures or other information you think 
necessary. 

O. Explain fully what you understand by the following terms 

as applied to Motor Haulage undertakings : Running 
Costs, Standing Costs and Commercial Ton-Mile; and state 
the advantages and disadvantages of using the following 
units for comparing the operating costs of road transport : 
(a) per ton, (b) per mile and (c) per ton-mile. 
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UNIFORM COSTING; STANDARD COSTING; 
BUDGETARY CONTROL 

Uniform Costing. 

There is a growing tendency in many industries to adopt 
a scheme of Uniform Costing. Uniform Costing is not a 
different method of costing from those which have already 
been explained, but a uniform manner of applying the 
principles of the method, or combination of methods, of 
costing most suitable to a particular industry, where the 
manner of application is agreed upon and adopted by a 
number of concerns in that industry. 

For example, consider any specific industry, say, the manu- 
facture of steel tubes, in which the Single (or Output) method 
of Costing is accepted as the most suitable one. The manu- 
facturers in that industry may come to an agreement on the 
procedure in compiling the costing data, with a view to 
ascertaining the cost of production and the fixing of stan- 
dardised selling prices. Among the chief points to be con- 
sidered in order to arrive at a uniform procedure are the 
following : 

(a) Departmentalisation; 

(h) Methods and rates of workers’ remuneration ; 

(r) Nature and extent of items of expenditure compris- 
ing Prime Cost and Oncost, respectively; 

(d) Principles of allocation of Oncost ; 

{e) Treatment of interest on capital and the assessment of 
rates of depreciation ; and 

if) Standardised selling prices. 

The main objects of adopting Uniform Costing are : 
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(a) To eliminate useless and destructive competition ; 

{b) To improve the conditions involved in the processes 
of manufacture ; and 

(r) To standardise selling prices. 

Uniform Costing is an economic necessity where manu- 
facturing concerns and businesses are amalgamated and 
controlled by a holding company, otherwise it would be im- 
possible to compare the cost per unit of production and the 
degree of efficiency of the respective businesses in the com- 
plete organisation. A scheme of Uniform Costing is also 
essential in cases where groups of businesses in a particular 
industry are federated, or associated, for the purpose of 
regulating selling prices, and for the proper functioning ol 
such organisations. An outstanding example is that of the 
costing procedure formulated by the British Master Printers’ 
Federation. 

The time is rapidly approaching when each industry, in- 
cluding public utility undertakings, will find it not only con- 
venient but necessary to adopt standardised principles of 
compiling costing data. 

Many manufacturers outside the existing amalgamations, 
federations and associations are reluctant to discuss the prin- 
ciples of costing data with their competitors, through fear of 
disclosing secret processes of manufacture, or of making 
public property of the details of their organisations and 
methods of production, for they attribute their success to the 
personal possession of this information. There is no valid 
reason, however, why such manufacturers should not benefit 
by the adoption of uniform principles of procedure in cost- 
ing methods as regards : 

(a) Methods and rates of workers’ remuneration ; 

(b) Principles of allocation of Oncost ; and 

(c) Maximum cost per unit of production. 

It is beyond the scope of this book to give a detailed 
account of the procedure in the compilation of costing data 
for every particular industry, for the main object of this 
treatise is to provide the reader with a clear and concise 
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explanation of the essential principles underlying all systems 
of costing. 

Standard Costing. 

The manufacturer, or executive, is able to determine the 
total cost of production from the actual costing data, thus he 
is in a position to compare the results with those of previous 
corresponding periods. The information so obtained, how- 
ever, does not enable him to determine with scientific pre- 
cision what the efficiency of his business should be, as he is 
not in a position to control the expenditure on the various 
agents of production as and when such expenditure arises. 

The maximum degree of efficiency, which may be repre- 
sented by the index figure lOo, can be determined only by 
an exhaustive analysis of past costing data, and the careful 
consideration of all the conditions pertaining thereto. In 
other words, a schedule of the items of expenditure incurred 
under normal conditions and representing the highest degree 
of efficiency already obtained is compiled. The schedule 
shows what may be taken to be, for the time being, the ideal 
cost of the maximum production. 

The information thus obtained is termed the Standard 
Cost of Production, and although, in a sense, such informa- 
tion would be artificial and unsuitable, without modification, 
as a basis for quoting selling prices, it forms a valuable basic 
guide with which actual costs can be compared and the 
various operations and processes tested. For the individual 
items on the schedule represent that which has been effected 
and which under similar conditions should be capable of 
repetition and, possibly, of improvement. In this way the 
executive can be informed of the actual extent of variations 
from the ultimate standard cost, thus enabling such varia- 
tions to be investigated without undue delay. 

In order to facilitate comparison. Index, or Ratio, Figures 
arc employed, the Standard Costs being taken as i oo. For 
example, if the indirect wages as shown in the actual costs 
are £7,490, whilst the standard costs are estimated at 
£7,000, then, other conditions being equal, the index figure 
for the actual costs would be 107 as against 100 in the stan- 
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dard costs. In other words, it may be said that the actual 
costs represent a percentage efficiency of 93.45 as compared 
with the standard costs. Thus the discrepancy may be in- 
vestigated without delay, for it may be due to increased 
labour rates, overtime, excessive idle time, or general labour 
inefficiency. 

An index figure below 1 00 in the actual costs indicates tlic 
relatively higher degree of efficiency with regard to the par- 
ticular items of expenditure, while, conversely, an index fig- 
ure above 100 indicates a corresponding degree of in- 
efficiency. 

When comparing the actual costs with the standard costs, 
it will, of course, be necessary to take into consideration any 
deviation from normal working conditions and any other 
factors affecting the variation of the index figures, v iz. : 

(a) Alterations in the cost of material and labour rates ; 

(b) Breakdowns in machinery and stoppages due to any 

abnormal causes ; and 

(c) Effects of supernormal and subnormal volumes of 

production on items of fixed oncost. 

It is not practicable to make use of Standard Costs in every 
industry. They may be adopted with advantage where the 
production consists of a repetition of similar articles or pro- 
cesses, e.g., the manufacture of nuts and bolts or the produc - 
tion of chemicals or artificial foodstuffs. Where, however, 
the work performed is of a non-repetitive nature, e.g., house 
construction, the compilation of Standard Costs would in- 
volve intricate computations and an amount of clerical 
labour and expense out of all proportion to the advantages 
obtained. 

Budgetary Control. 

Where Standard Costing is adopted it is advisable to 
employ a system of Budgetary Control as an additional aid 
in comparing actual expenditure with standard expenditure. 

The institution of a system of Budgetary Control involves 
the preparation of a schedule of budgetted items of expen- 
diture, which it is estimated will be incurred in connection 
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with an assumed volume of production during an immediate 
future period. The assumed volume of production is esti- 
mated on the basis of the expected volume of sales for the 
period, after taking into consideration every known factor 
that may influence the amount of future sales, as the volume 
of production will tend to vary with the volume of sales. 
Having determined the volume of production, the expendi- 
ture required for such a volume of production is forecasted 
and set out in the form of a schedule, which should show the 
expenditure in detail under classified heads in accordance 
with the constituent items of total cost. 

The actual production and expenditure should be com- 
pared with the budgetted production and expenditure at 
frequent intervals, say, weekly or monthly, and any in- 
crease or decrease should be enquired into, while similar 
attention should be paid to the cumulative total of actual 
and budgetted expenditure frohi the commencement of the 
financial accounting period to the end of the particular week 
or month under review. 

Alternative budgets of expenditure can be prepared for 
varying volumes of production, so that where the production 
increases or decreases as compared with the expected volume 
of production, the actual expenditure can then be compared 
with the forecasted expenditure set out in the appropriate 
alternative budget. 


Test Questions 

A* What is meant by Uniform Costing? What advantages 
would you expect to accrue from the institution of a 
uniform system of costmg throughout an industry? 

B. Enumerate as fully as you can the objections raised by 

certain manufacturers to any scheme of Uniform Costing 
and state your replies to such objections. 

C. A holding company controls three factories, all of which 

make similar pxoduci^. It is desired to introduce a system 
of Uniform Costing in the three factories. Describe briefly 
the principles on which you would base the system you 
would propose to install. 
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D. A, B, and C, three manufacturers, producing 70 per cent. 

of the output of a given industry, adopt agreed uniform 
costing methods. The net profits are, however, found to 
be: A, 10 per cent, on sales; B, 9 per cent.; and C. 4 per 
cent. How should C proceed in reviewing his methods, and 
the marketing of his goods, in order to ascertain the 
inefficiencies which are handicapping him so seriously ? 

E. If a system of uniform costing were adopted by all, or the 

majority, of the manufacturers in a given industry, would 
it have any effect on competition in that industry? Give 
reasons for your answer. 

F. What do you understand by Standard Costs? To what in- 

dustries or classes of products do you consider them 
applicable? How are they compiled and how are they 
used to reflect efficiency in manufacture? 

G. Explain the significance of Standard Costs as compared with 

Actual Costs and show how they are applied and what 
information is obtained from their application. 

H. It has been said that “ Standard Costs are artificial costs." 

Explain this statement and state under what conditions 
Standard Costs should be modified from time to time. 

J. How would you treat the following as to their effect on 

Standard Costs? 

(a) Exceptional expenditure, e.g,, abnormally large 
and expensive repairs due to explosion or flood 
and not covered by insurance. 

{b) Prolonged periods of overtime. 

K. Define the term ** Budgetary Control " and state fully what 

are its advantages as applied to costing. 

L. In drawing up a scheme of Budgetary Control, what con- 

siderations should be taken into account, and how should 
they be provided for? 

M. What do you understand by the following terms? 

(а) Ratio Figures. 

(б) Pre-determined Costs. 

(c) Budgetted Expenses, 

(d) Alternative Budgets. 
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GRAPHS AND CHARTS FOR EXECUTIVE 
CONTROL 

Advantage of Graphs and Charts. 

A modern development applied to costing records is the 
increasing utilisation of Graphs or Charts as a means of pre- 
senting comparative costs and percentages in a useful and 
informative manner. For example, when it is necessary to 
report to the management of a technical firm, it is found 
that the required statistical information can be more readily 
conveyed by the use of a graph constructed on squared 
paper, than by the presentation of a series of columns of 
figures. Furthermore, it is found that this method will give a 
clearer mental picture of the figures and thus will overcome 
the objection that technical men have to the use of non- 
cxplanatory figures. 

A variation in the amount of any particular class of expen- 
diture, the fluctuation in output, etc., is not so well empha- 
sised by the presentation of a column of figures nor is the 
tendency of the fluctuation so well indicated as where an 
intelligent use is made of graphs. The tendency towards 
variation which is concealed in the figures Is readily shown 
when the figures themselves form the basis of a clearly con- 
structed graph. 

Construction of Graphs and Charts. 

In constructing a graph or chart it is absolutely essential 
that the figures be accurate, and that the degree of accuracy 
be clearly indicated. Round figures may be utilised as far as 
possible provided the margin of approximation is not too 
great, and where it is considered advisable to show frac- 
tional amounts, it is usually permissible to approximate to 
two places of decimals. 
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Comparative graphs or charts must, ol course, be abso- 
lutely uniform in construction—the spaces between the fig- 
ures and between periods must be exactly equal, otherwise 
the graphs or charts will be misleading and useless. 

Furthermore, it is essential that particular attention should 
be paid to the classification of items, i.e,, that the records 
of each period be prepared on similar lines, otherwise the 
graphs themselves will lose much of their value as a means 
of comparison between the results of a number of periods. 

Another point to be watched, and avoided, is the unneces- 
sary complication of graphs by showing too many series of 
comparative figures on any single graph. Not more than 
three scries of figures should be shown on any one graph. It 
is much better to construct a few graphs than to present a 
confused graph representing several series of figures. 

Specimen Graphs and Charts. 

The following specimen graphs and charts will illustrate 
the manner in which results are more readily conveyed by 
the use of this method of presentation than by a mere series 
of figures. 

From the following illustrations it will he seen that the 

(i) Graph ok Works Expenses. 

For Six Months ending ^oth June, 19 

Jan. Feb. Mch. Apl. May. June. 

Anjou nts /200 250 340 260 220 350 

jf 

wo 1 


zoo 


200 



Jan feb 
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(2) Chart of Works Expenses. 
(corresponding to preceding graph). 



variation in works expenses for the six months, January to 
June, is more clearly shown when presented in the form of 
a graph or chart than when merely indicated by a column 
of figures, viz. : 

January i^20o 

to 

June £350 

Furthermore, the tendency of the variation during the 
period is clearly indicated in the above illustrations, and this 
is of greater value to the management than the actual fluctu- 
ations themselves. If it is considered necessary, the utility 
of the information indicated by the graph may be increased 
by adopting a weekly basis in place of a monthly basis. 

The two illustrations shown opposite are constructed on 
the same basis as in the case of the previous two illustra- 
tions, but in this case two series of figures are shown on the 
same graph or chart, viz,, direct wages and works expenses. 
In this way the relationship between the two classes of 
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(3) Graph of DiRscfi Wages and Works Expenses. 

For Six Months ending ^oth June, 19 

Jan. Feb. Mch. Apl. May. June. 
Direct Wages ... ;£300 350 400 360 320 250 

Works Expenses ... £$20 360 400 320 360 270 



(4) Chart of Direct Wages and Work Expenses. 
{corresponding to the preceding graph). 
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expenditure is well emphasised, thereby clearly indicating 
to the management the degree of variation between the 
two items during the period covered by the graph or chart. 

(5) Cumulative Graph of Direct Wages. 

For Six Months ending ^oth June, 19 

Jan. Feb. Mch. Apl. May. June. 

Direct Wages ... £^00 350 400 360 320 250 

(Total to date) ... ;f300 650 1050 1410 1730 1980 



When it is required to record the grand total of certain 
prescribed information from the commencement of the 
period under review instead of showing the totals of each 
week or month, a cumulative graph may be used. In this 
way the grand total to date is shown at any time, thus em- 
phasising the general trend of the items of expense, etc., to 
which the figures relate. An example of such a graph, using 
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the figures of direct wages given on page 197, is set out on 
page 198, and from this it will be noted that the total of 
direct wages to any given date within the period of six 
months is shown, while the actual amount of the direct 
wages for any particular month can readily be ascertained 
by a simple process of subtraction. 

If it is required to show the comparitive proportion of 
various items to the whole, a circular chart can be used as in 
the example given below : — 



The above chart shows at a glance the proportion that 
the constituent divisions of cost bear to the total selling cost. 
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Test Quesdotis 

A. What are the advantages to be obtained from the presen- 

tation of figures by means of charts or graphs? Give 
examples of three matters in regard to which you consider 
this method of illustration would be useful, and describe 
the kind of chart or graph you would suggest in each 
case. 

B. When making graphs for the presentation of figures, what 

are the chief points that require attention? 

C. Show the following figures in the form of a graph: 

Units ... looo 1500 1650 1800 1950 2000 

Labour Cost £$o 80 85 92 98 no 

D. Construct a graph or chart for the nine months ending 30th 

September from the following data : 

Direct Wages ... £120 130 116 79 90 105 109 89 125 

Works Oncost ... £145 160 120 100 99 112 96 75 105 

E. What is the particular advantage derived from the 

presentation of two distinct series of figures on a single 
graph? Illustrate your answer by an actual example. 

F. Explain in what manner non-uniformity in the classification 

of data and in the actual construction of a graph will affect 
the value of the information shown by a graph constructed 
in this manner. 

G. A Foundry's output for six months shows the following: 



Tons 

Wages 

Value 

January 

378 


;£i .240 

February 

429 

142 

1.728 

March 

527 

178 

1.823 

April 

264 

1 15 

1,026 

May 

591 

157 

1,948 

June 

438 

163 

1.717 

Graph this table, also show value per ton, and criticise the 


results. 


H, Express graphically the following information. What deduc- 
tions would you expect the works manager to make from 
it and what further information would he probably call for 
in this connection ? 
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No. Total Cost per 

Period Produced Cost Unit 


Jan. to March 

... 400 

£ 

4200 

s. 

0 

d 

0 

H 

0 

s. 

10 

d 

0 

April 

200 

1900 

0 

0 

9 

10 

0 

May 

... 250 

2062 

10 

0 

8 

5 

0 

June 

. . . 250 

2000 

0 

0 

8 

0 

0 

July 

... 200 

1700 

0 

0 

8 

10 

0 

August . . . 

... 200 

1700 

0 

0 

8 

10 

0 

September 

... 300 

2400 

0 

0 

8 

0 

0 

Oct. to Dec. 

... 500 

5000 

0 

0 

10 

0 

0 


J. An employer proposes to introduce the following system ol 

bonus on piece-work ; 

Where the weekly wages earned exceed £2. but do not exceed 
^3 — 25 per cent, of excess over £2. 

Where the weekly wages earned exceed ^£3 but do not exceed 
— ^33/4 per cent, of excess over £3. 

Where the weekly wages earned exceed ;£4 — 50 per cent, of 
excess over 

Show diagrammatically or in whatever form you think most 
instructive to a body of workers the proposal as it would 
affect the earnings of six workers where the amount of 
wages before addition of bonus is : 
l2.\ £z los.; £3 los.; £4; £^ los. 

K. Prepare a Circular Chart indicating the relative percentage 

to total cost of the following items : 

Direct Labour, ;£5,ooo; Direct Materials, ;£i 0,000. Oncost 
(Works, ;£8,ooo; Administrative, ;£2,ooo). 
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MECHANICAL APPLIANCES USED IN THE 
COST DEPARTMENT 

In addition to the Time-Recording Clocks described in 
Chapter III, Loose Leaf Ledgers and Card Indexes, there 
are various other mechanical appliances which may be used 
to advantage in the Cost Ofhce. In large offices, a consider- 
able economy in clerical time and labour may be effected 
by the institution of appliances which modem science has 
rendered practically perfect and simple in operation, and 
capable of producing amazingly accurate results in the 
minimum of time. The use of these appliances ensures the 
speed which is so essential in modem business, especially 
where important data is required. 

It is not, however, within the scope of this work to give 
an exhaustive list of such appliances, much less to enter into 
details of their construction and methods of operation. 
Nevertheless, this book would lack completeness if no men- 
tion were made of these important labour-saving devices. 

A brief indication is given in the following paragraphs of 
some of the many mechanical appliances generally to be 
found in any modern cost office where the costing records 
involve the handling of a considerable number of figures. 

Duplicating Machines. 

Addressograph. This is a mechanical appliance, the 
primary use of which is to reproduce names and addresses 
with great rapidity and accuracy, but it is also useful for 
costing purposes as a means of reproducing stereotyped de- 
tails on internal fdrms, e.g.. Bin Cards, Stores Audit Forms, 
etc. 

Gestetner Duplicator. This is an extremely useful 
apparatus for reproducing all kinds of internal forms, such as 
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Stores Requisition Notes, Material Transfer Notes, OrK>ds 
Received Notes, etc. 

Typewriter. Nearly all standard makes of typewriters 
may be used for the purpose of reproducing stereotyped 
details, as in the compilation of Wages and Materials Ab- 
stracts, and for similar purposes. 

Calculating Machines. 

Burroughs Adding Machine. This type of calculating 
machine is key operated in a similar manner to a typewriter. 
It facilitates the making of various calculations and at the 
same time furnishes a printed record of such calculations. 
This machine is particularly useful in connection with the 
writing up of Pay Rolls. 

Britannic Calculator. This particular machine per- 
forms arithmetical operations, including multiplication and 
division, but does not produce any typed or printed records 
of such calculations. It is of the slide operated type. 

Comptometer. This is also a well-known calculating 
machine, but of the keyboard — ^not barrel — type. Practically 
all kinds of arithmetical calculations may be effected by the 
use of this particular machine, but no typed or printed re- 
cords arc made. 

Hollerith Machine. This machine represents one of 
the most advanced systems of mechanical accounting. It 
operates by means of punching holes in numbered cards. 
The numbers are arranged in columnar groups, and the 
number punched out in a group may represent, according 
to previous determination, a symbol for classification pur- 
poses, a quantitative number, weight, or sterling amount, as 
desired. The cards are then placed in a second machine 
which sorts the cards, and operates somewhat after the man- 
ner of a music roll instrument. A third machine called the 
tabulator-printer then records the details and totals. 

Powers Machine. This machine, like the Hollerith 
Machine, is useful for the tabulating of numerical records. 
It also works by means of a system of holes punched in a 
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card, and provides costing details with great rapidity and 
absolute accuracy. 

Typewriter. In addition to the typewriter’s usefulness 
as a duplicating apparatus, machines may be obtained 
equipped with “ adders ” and “ totalisers ” which perform 
calculations in addition and subtraction, at the same time 
making records of the calculations in list form. 

Slide Rule. This is a very useful instrument for making 
rapid and accurate calculations, but, of course, its utility is 
considerably less than that of the mechanical calculating 
machines. 

Those readers who are desirous of obtaining more detailed 
information regarding any of the above machines are recan- 
mended to write to any of the numerous mechanical office 
machinery manufacturers, who will readily supply them with 
some extremely interesting and informative literature relating 
to the subject-matter of this partictilar chapter. 


Test Questions 

A. What are the advantages to be obtained from using 

Mechanical Appliances in the Cost OflSce? Describe the 
.scope and limitations of any appliance (used in the Cost- 
ing Department) with which you are fully acquainted. 

B. Write out a list of Mechanical Appliances such as you would 

recommend for the purpose of increasing the efficiency of 
the Cost Office. 

C. Enumerate the advantages that a recording calculating 

machine has over a non-recording machine. 

D. What considerations should be taken into account before in- 

stalling any mechanical devices in the Cost Office? 

E. Briefly describe the functions of the following; Gestetner 

Duplicator, Comptometer, Hollerith Machine. 

F. Describe the twofold function of the Typewriter as utilised 

for costing purposes. 



GLOSSARY OF TERMS AND PHRASES USED 
IN COSTING 

Absolute Ton Mile : A unit of cost used in connection 
with Operating Costs for Motor Haulage businesses, where 
one load is carried for a long distance. {See Commercial 
Ton Mile.) 

Absorption of Oncost : The allocation of the amount 
of Indirect Expenses (Oncost) to each job, contract, process, 
etc. 

Administrative Expenses : A sub-division of Indirect 
Expenses consisting of those items of expenditure incurred 
in formulating, directing and controlling the policy, organisa- 
tion and operations of a business. 

Alligation : A method for determining the proportion of 
different materials to be used in a mixture to produce [a) a 
specified aggregate price, or (6) a required specific quantity. 

All-In Cost : The total expense relating to production, 
administration, selling, and distribution. {See Total Cost). 

Allocation of Oncost : {See Absorption of Oncost). 

Amortisation: The gradual extinction of a liability, 
usually by means of a sinking fund, also the process of spread- 
ing over a fixed period the depreciation in value of wasting 
assets, such as leases and royalties. 

Analytical Industry : An industry in which different 
products are extracted from the raw material used, which is 
therefore analysed into its useful constituents, e.g., Sugar, 
Flour and Meat Packing industries. {See Continuous 
Industry). 

Ancillary Labour : {See Indirect Labour). 

Apportionment of Oncost : {See Absorption of Oncost). 

Appreciation : The increase in value of assets. 
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Ascertained Cost : {See Cost Ascertainment). 

Assembly Industry : An industry where various pro- 
ducts must first be manufactured to their final stages, and 
then another set of operations must join the parts into the 
finished whole, e,g., Motor Car Manufacturers and Ship- 
builders. 

Auxiliary Labour : {See Indirect Labour). 

Balance and Debt Method : A method of remuneration 
by which the excess of a worker’s hourly earnings over his 
piece work earnings is carried forward and deducted from 
future excess piece work earnings. 

Balance Method : A method of remuneration by which 
a worker receives the higher of his guaranteed hourly earnings 
or piece work earnings. 

Batch Costing : The compilation of records of revenue 
expenditure where the unit of production consists of a quan- 
tity or a series of articles of the same type. 

Bedaux Point Premium Plan. A method of remunera- 
tion, similar to the Halsey-Wcir system, by which a bonus 
is paid on the points above the standard number set that are 
achieved by the worker. (In this case, a point — termed a 

B ” — is the quantity of work that a worker, under nontial 
conditibns, should be able to accomplish in one minute). 
The bonus is divided between the worker and the supervisor 
in the proportion of, say, three-fourths and onc-fourth re- 
spectively. Under this plan, a worker is considered efficient, 
and is guaranteed his day work, if he achieves the standard 
number of points set. If he fails to achieve this number, he 
is penalised proportionately. 

Bill of Materials : A specification showing the quantity 
and description of the materials required for a particular 
contract or order. {See Specification of Materials). 

Bin Card : A record card attached to each Bin (or kept in 
a Card Drawer) on which details of receipts and issues of 
materials are entered, as and when they are placed in, or 
taken out of, the Bin (or other receptacle). {See Stock 
Record Card). 
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Break Clause : A clause which permits the contract to be 
determined by the buyer and defines the extent to which the 
contractor is entitled to indemnity for work in hand, and for 
liabilities legitimately incurred, if this power is exercised. 

Budgetary Control : The systematic control of business 
oi>erations by means of pre-determined standards prepared 
in minute detail and assembled into a comprehensive pro- 
gramme, in order to provide a basis of comparison with 
actual performances and costs, with the object of attaining 
the final results indicated in the programme. 

Bulk Materials : Material not in unit form directly 
suited to the work in hand, as, for instance, materials not 
measurable except by weight or volume. 

Bunch Costing : (See Batch Costing). 

Burden : (See Oncost). 

By-Product : A secondary product ; something obtained 
from a manufacturing process other than the principal pro- 
duct. 

Car Mile : One of the costing units used in connection 
with the Operating Costs of Tramways. 

Chargeable Expenses : Expenditure other than Direct 
Materials or Direct Wages that can be definitely allocated 
or charged to a particular job, contract, process, etc. 

Clock Card ; A record card used for the mechanical re- 
cording of the time of arrival and departure of workers 
and/or the commencing and finishing of jobs and opera- 
tions. 

Code : (See Symbols). 

Collective Payments by Results : Collective remun- 
eration for work performed by a group of workers, usually 
distributed to the individual workers on a pre-determined 
basis. (See Priestman Method). 

Commercial Ton Mile : A unit of cost used in connec- 
tion with Operating Costs for Motor Haulage businesses, 
where the load carried is varied from time to time during 
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the course of the total journey travelled by the motor vehicle. 
{See Absolute Ton Mile). 

Completed Stock : {See Finished Stock). 

Component : A constituent part which by assembly with 
other parts helps to form a complete product or a sub- 
assembly thereof. 

Composite Costing : {See Multiple Costing). 

Constant Expenses : {See Fixed Oncost). 

Consumable Stores : {See Indirect Materials). 

Continuous Industry : An industry in which the produc t 
is received at one place, and the operations to change the raw 
material into finished commodities are performed in a single 
series on the entire mass of material, i,e,, the raw material 
goes in at one end of the plant and passes through to the 
final stage of manufacture without waiting for any other 
finished parts to be brought to it, from other types of manu- 
facture, {See Analytical and Synthetical Industries). 

Continuous Inventory : {See Perpetual Inventory). 

Contract System : A method of remuneration by which 
an agreed sum is paid to a foreman, etc., for the execution 
of certain work, such foreman to find the necessary labour. 
Alternatively, an agreement between employers and em- 
ployees for a fixed price for the accomplishment of a given 
task. 

Control Account : A classified and summarised state- 
ment in debit and credit form showing the totals of indi- 
vidual items which have been debited and/or credited to 
individual accounts. The balance of the account forms a 
check or control on the total of the balances of the individual 
accounts, and the account constitutes a link between the cost 
accounts and the financial accounts. {See Cost Control). 

Conversion Cost : The cost of converting raw materials 
into prepared materials or finished products, exclusive of the 
cost of raw materials. 

Convertible Stores: {See Direct Materials). 
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Co-Partnership : A method of remuneration by which 
the workers are given, in the form of shares or otheiwise, an 
interest in a business concern. Usually the rights attached 
to co-partnership shares are limited or restricted. 

Cost Accounting : The recording of the detail and total 
cost as ascertained under the system of cost finding in force. 
(See Cost Finding). 

Cost Allocation : The distribution of costs to units, pro- 
cesses, services or products in the proportions in which they 
have incurred it. 

Cost Audit : The examination and verification of the 
correctness of the cost accounts and calculations and of the 
methods used in their preparation. 

Cost Control : A means of controlling expenditure in 
detail and in total, and a means of facilitating the recon- 
ciliation of the cost accounts with the financial accounts. (See 
Control Account). 

Cost Estimating : The pre-determination of the prob- 
able cost of a job, article, process, etc., under a given set of 
conditions. 

Cost Examination : (See Cost Investigation). 

Cost Finding : The ascertainment of the detail and total 
cost of a particular job, article, process, etc. (See Cost 
Accounting). 

Costing : (See Cost Finding). 

Cost Investigation : A general term for the enquiry into 
costs of production by one or other process of costing. 

Cost of Production : The total cost of manufacture of 
any article or process. (See Total Cost). 

Cost-Plus Contracts : These refer to contracts placed 
with contractors on the basis of cost plus an agreed sum or 
percentage to cover overheads and profits. (See Time and 
Lime Contracts). 



2J0 


ELEMENTS OF COSTING 


Cost-Plus Costing : {Se^ Cost-Plus Contracts). 

Cost Premium ; A method of remuneration which tends 
to effect economy in labour and materials by the payment 
of a premium based on reduction in total cost as compared 
with standard cost. 

Cost Sheet : A form on which cost details as regards 
labour, etc., are summarised in order to ascertain total costs. 

Cost Summary : (See Cost Sheet). 

Cost Unit : The quantity upon which cost can be con- 
veniently allocated or determined. 

Daywork : The method of remunerating labour on a time 
basis. 

Dead Charges : Indirect unproductive expenditure over 
and above Direct Wages, Direct Materials, Direct Expenses 
and Factory or Works Oncost (i.^., over and above Factory 
or Works Cost). 

Defective Work: That proportion of goods wholly or 
partly manufactured which contains some flaw in the 
material, or which has been spoilt during a process, opera- 
tion, etc., and is thus inferior to the required standard. 

Defective Work Charges : The cost of rectifying faulty 
work caused by defects in design, material, workmanship or 
management. 

Defective Work Report : A statement detailing the 
extent and causes of defective work, sometimes including 
suggestions for its prevention or remedy. 

Deferred Charges : Items of expense which not being 
wholly consumed in the current accounting p>eriod, have 
unabsorbed balances to be carried forward to the ensuing 
periods. 

Deferred Credits : Income received during the current 
period on account of the ensuing period to which they arc to 
be credited. 

Deferred Maintenance : Normal or abnormal repair 
work or upkeep of buildings or equipment, which should be 



GLOSSARY Oh TERMS AND PHRASES 


211 


performed and charged in the current accounting period, but 
which for various reasons is postponed to a subsequent period. 

Delivery Note : A form of request to receive goods, 
which may or may not contain a detailed description, or an 
advice of goods to be received. 

Departmental Costing : The method of costing used 
when it is desired to ascertain the cost of production of 
each department separately. 

Departmental Oncost ; The amounts of Works Ex- 
penses (Works Oncost) allocated to the various departments. 

Depletion : The exhaustion of an asset by the extraction 
of raw materials, ^.g., the extraction of minerals from a 
mine or clay from a clay pit. This term is sometimes used 
to indicate the exhaustion of stores in bins by withdrawals. 

Depreciation : The gradual decrease in the value of an 
asset from any internal or external cause, ^.g., wear and 
tear and effluxion of time. 

Differential Oncost : The application of different 
methods of allocation of Works Oncost to the various de- 
partments of a works or factory, e.g., Dept. A: Machine 
Hour Rate; Dept. B: Percentage on Direct Wages, etc. 

Differential Piece Rate System ; A method of remun- 
eration in which a scale of quantities is first determined and 
piece rates are fixed which are applicable to each quantity, 
differentiation being on a sliding scale. {See Taylor System). 

Direct Expenses : {See Chargeable Expenses). 

Direct Labour : Productive Wages which can be defin- 
itely allocated or charged to a particular job, contract, pro- 
cess, etc. 

Direct Labour Hour : A method of recovery of oncost 
based on the time taken to complete a process, operation, 
etc., and expressed as a rate per direct labour hour. 

Direct Materials: Those materials consumed and/or 
converted in the process of manufacture that may be allo- 
cated or charged direct to a particular job, contract, 
process, etc. 
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Direct Purchases : Direct materiab purchased q>ecially 
for use on a specific job, contract, etc. 

Direct Wages: {See Direct Labour). 

Discharge Note : A record made when a worker is dis- 
missed or leaves so that his name may be removed from the 
pay-roll. 

Distribution Expense : The expense of distributing 
finished products. 

Elements op Cost : Comprise the three main groups — 
labour, materiab and expenses, whether direct or indirect. 

Emerson Efficiency Bonus : A system of remuneration 
by which the worker’s daily rate b guaranteed, and a bonus 
b paid for time saved. 

Establishment Charges : Indirect Expenses, termed 
“ Oncost,” which are not definitely traceable to any par- 
ticular job, contract, process, etc. 

Estimates : Approximate costs based on previous actual 
costs, modified according to current market prices, and cur- 
rent labour rates, and probable fluctuations in such prices 
and rates. Sometimes Estimates include percentages for 
profit, and then form Quotation Selling Prices. 

Estimating : {See Cost Estimating). 

Expense Budget : {See Budgetary Control). 

Expense Burden : {See Establishment Charges). 

Expense Materials : {See Indirect Materials). 

Experimental Expenses : Those items of expenditure 
incurred in connection with the development and/or im- 
provements in the process of manufacture of standard 
products or on specific orders, etc. 

Factory Cost : The total of all direct expenditure in- 
curred in the manufacture of any article, etc., together with 
the factory expenses incurred on such article, ue.. Prime 
Cost plus Factory (Works) Oncost. 

Factory Expenses : A sub-division of Indirect Expenses 
consbting of all expenses incurred in running the factory. 
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Factory Order : A document given out to the Works, 
and containing a full description of work to be performed, 
and the date by which such work is to be completed. 

Finished Material Waste : The avoidable waste such 
as deterioration of finished stock due to faulty methods of 
storing, handling, etc., and the unavoidable waste such as 
waste in finished stock due to shrinkage, evaporation, etc. 

Finished Parts: Those component items placed into 
stores pending final assembly of the completed product. 

Finished Stock : The completed and finally assembled 
product awaiting sale and despatch. 

Fixed Assets : The permanent equipment of an under- 
taking. 

Fixed Oncost (or Overheads) : Those items of indirect 
expense that do not fluctuate or vary in accordance with the 
rise or fall in the volume of production, e.g.^ rent, rates, 
taxes, fire insurance, and depreciation of fixed assets. 

Fixed Price Contract : A contract for a specific output 
at a price which should be fixed before production begins, or 
at a very early stage in production. The price may be fixed 
in terms of output, or as a total which will cover the whole 
output. {See Lump Sum Contract). 

Floating Assets : Those assets which in the ordinary 
course of business are continually changing and which are 
intended either for consumption in the ordinary process of 
manufacture or trading operations or for sale, and such inter- 
mediate forms, e.g; book debts, as they may take in the 
process of conversion into cash. 

Floating Oncost (or Overheads) ; Those items of in- 
direct expense that fluctuate with the rise or fall in the 
volume of production, e,g,y indirect wages, power, and fuel. 

Free Competitive Tender : (See Open Tender.) 

Gantt Bonus : A method of remuneration by which the 
daily rate is guaranteed and a bonus paid according to 
whether or not the definite standard is reached by the 
workman. 

H 
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Gate Card : A card used for the mechanical recording 
of the time of arrival and departure of workmen. (See 
Clock Card.) 

Goods Rkcrived Book: A book in which fall particu- 
lars of all goods received by a business are recorded. 

Goods Received Note : A document giving details of 
goods received by the Storekeeper or Goods Receiving 
Clerk, by whom it is made out. Any remark as to the con- 
dition of the goods received is shown on the Goods Received 
Note, which is signed by the Storekeeper or Goods Receiving 
Clerk and sent to the Purchase Department, where it is 
compared with the Delivery Note and Invoice. 

Guarantei: Pay : The amount by which the earnings of a 
worker (who has been employed on a system of payment by 
results for a period of a week or less) fall short of the value of 
that period calculated at his time rate, where it is the recog- 
nised practice to guarantee time rate. 

Halsey Premium : A method of remuneration by which 
a bonus is paid based upon a fixed percentage of the saving 
in actual time as compared with standard time. 

Hourly Rate : (.9^6’ Machine Hour Rate and Manual 
Hour Rate). 

Idle Time : The period during which a workman or 
machine is kept waiting for materials, or while repairs to the 
machine are being carried out, or through accidents, or 
temporary stoppage of the supply of power, etc. 

Index Numbers : Statistical figures used in connection 
with Standard Costs for the purpose of indicating the extent 
of the variations in Actual Costs as compared with Standard 
Costs, c.g,, if the Standard Cost item of expenditure is repre- 
sented by loo and the Actual Cost shows 105 under the 
same conditions, :i fall of 5 points in efficiency is thereby 
indicated. 

Indirect Expensk.s : Expenditure which cannot be 
definitely allocated or charged to any particular job, con- 
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tract, etc., or which cannot be directly allocated to any single 
department, e.g., power, lighting and heating. The term 

Oncost " is now generally used. 

Indirect 1 labour : Unproductive wages which cannot be 
definitely allocated or iharged to a particular job, contract, 
etc., timekeepers and storekeepers. It is one of the items 
included in Works Onco.st. 

Indirect Materials : Those materials that cannot be 
allocated or charged direct to any particular job, contract, 
etc., e,g.y lubricants and cleaning materials. 

Indirec/i* Oncosit : A term used in connection with 
departmental oncost, and which represents items of Works 
Oncost which cannot be directly allocated or charged to any 
single department. 

Indirect Wages: {See Indirect Labour.) 

Intrresi’ : That proportion of interest on capital, deben- 
tures, etc., that is included as an element in the cost of pro- 
duction for the use of the capital moneys involved. 

Interi.ocking System : A system by which the reconcilia- 
tion of the co.st accounts with the financial accounts is. 
ensured. {See Control Account). 

Job Card : A card used by direct workers for recording the 
time devoted to any particular job, contract, process, etc., 
and by indirect workers for recording the time devoted to 
each service order or distinct class of indirect work. 

Job Costing : The compilation of records of expenditure 
applicable to Industrie's where it is convenient, or practic- 
able, to definitely determine the prime cost of each job or 
contract. 

Job Number : The identification number and symbol 
allocated to each job for costing, tracing and location 
purposes. 

Job Rate : A pre-arranged basis of payment for the 
accomplishment of a specified task. {See Piece Rate). 

Job Ticket : {See Job Card). 
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LIMITED Competitive Tender : A system where only 
firms on an approved list are invited (usually by a Govern- 
ment department) to tender for a contract. 

Limiting Price Contract : (See Maximum Price Con- 
tract). 

Lock-out : The refusal to employ the services of the 
workers on the terms and conditions demanded by the 
workers. 

Loose Tools : Tools (and plant) required for manufac- 
ture, which have no fixed or definite location in the factory 
and can be moved freely from one part to another. 

Lump Sum Contract : A contract for which a total 
amount is fixed to cover the whole of a specified output. {See 
Fixed Price Contract). 

Machine Card : A card for recording output per machine 
and, if required, stoppages, breakdowns and repairs. It 
may also record date of purchase, price and value for depre- 
ciation purposes. 

Machine Hour Rate: A method of allocating Works 
Oncost in industries where there is a preponderance of 
machinery as against manual labour. The rate is ascer- 
tained by dividing the original cost and estimated cost of 
running by the estimated working life of the machine in 
hours. Alternatively, the required rate may be obtained by 
dividing the depreciation and estimated cost of running for 
one year by the estimated working hours for the same 
period. The rate obtained is used for the allocation of 
Works Oncost to each job, etc. — ^the amount for each job 
being the number of hours taken to complete the job mul- 
tiplied by the rate obtained by either of the above formulae. 

Maintenance : The cost of keeping in working order the 
plant, tools, etc., of a business, including the expenditure 
incurred on the renewal of such items. Also the cost of 
preservation of buildings, etc. 

Management : The supervision of the carrying out of the 
every-day duties of a business. 
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Manual Hour Rate: A method of allocating Works 
Oncost to jobs, contracts, etc. The total of the Works 
Expenses incurred during a selected period is divided by the 
number of manual productive hours worked during the 
same period, each job, etc,, being charged at the hourly rate 
multiplied by the number of manual hours applicable to 
such job. 

Manufacturing Budget : {See Budgetary Control). 

Manufacturing Cost : {See Factory Cost). 

Manufacturing Order : {See Production Order). 

Mass Production : The production in large quantities of 
standardised products with the primary object of reducing 
cost. 

Materials Abstract : An analysis of the cost of 
materials used for jobs, etc., during a given period, in order 
to ascertain the amount applicable to each job, etc. 

Materials Credit Note : A document used “ inter- 
nally’* giving details of surplus materials returned to the 
Stores from a factory department, or materials returned to 
Stores from a job as being in excess of requirements. {See 
Stores Credit Note). 

Materials Requisition : An order on the Storekeeper to 
issue certain materials required in connection with a par- 
ticular job, etc. {See Stores Requisition). 

Materials Specification List : {See Bill of Materials). 

Materials Transfer Slip : A document giving particu- 
lars of surplus or unsuitable materials, transferred from a 
job in one department to another job in the same or another 
department. 

Maximum Price Contract : A contract in which a maxi- 
mum price (which includes both cost and profit) is set before 
production, and the contractor is paid the ascertained costs, 
plus an agreed profit, subject to the maximum price not being 
exceeded. The contractor is not paid for any proportion of a 
saving on the maximum price. 
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Maximum Stock : The largest quantity ot stock which is 
necessary to satisfy the normal requirements of the works. 
{See Minimum Stock). 

Merrick Differential Method : A method of remuner- 
ation by which an increasing piece rate is paid as the output 
in the allotted time increases beyond a stated quantity. 

Metal Checks : Small discs or tallies used in connection 
with the recording of workmen’s time, where mechanical 
time-recorders are not utilised. 

Minimum Stock : The quantity below which the stock 
must not be allowed to fall if normal works requirements arc 
to be satisfied. (See Maximum Stock). 

Multiple Costinc : The system of compilation of re- 
cords of expenditure applicable to industries where the 
products differ in value, in type, and in the number or 
variety of processes necessary for completion, e.g., Hosiery, 
Cycle Accessories, etc. 

Municipal Costing : The combination of methods of 
costing adopted by Municipalities for costing works and ser- 
vices undertaken. 

Non-Competitive Fender : A system by which not more 
than one firm is invited (usually by a Government depart- 
ment) to tender for a contract. 

Non-Productive I.abour : {See Indirect Labour). 

Non-Productive Oncost : {See Indirect Oncost). 

Normal Cost : A standard cost for which normal working 
conditions and rates have been taken as the standard. (See 
Standard Costs). 

Obsolescence : The process by which an asset suddenly 
loses its value by inutility, usually because of its inability to 
compete with an improved type of ;isset. 

Office Oncos i : Office Expenses which cannot be 
directly allocated or charged to any particular job, contract, 
etc., salaries, office rent, stationery, etc. 
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Office Oncost Suspense Account : An account which 
is debited temporarily with the amount of Office Oncost 
accrued on Work-in-Progress (uncompleted jobs) at the end 
of a financial period. 

Office Overheads : [See Office Oncost). 

Omnibus Order : A Factory or Works Order for a series 
of finished parts for stock. This method economises cost ol 
production and expedites the manufacture and delivery of 
jobs to customers’ orders. 

On Charges : {See Oncost). 

Oncost : The total of Indirect Labour, Materials, and 
Expenses which cannot be definitely allocated or charged to 
any particular job, contract, etc. It is divided into Works 
Oncost, Office Oncost, and Selling and Distributive Ex- 
penses and should be spread over the whole of the produc- 
tion benefiting therefrom, but the latter class of expense is 
sometimes excluded from the costs. {See Overhead Charges). 

Oncosi’ Materials : {See Indirect Materials). 

Open Tender : A system in which opportunity is given 
(usually by a Government department) to all firms in a trade 
or industry to tender for a contract subject to specifications 
laid down in the invitation to tender. 

Operating Costs : The system of compilation of records 
of expenditure incurred in running Railways, Tramways, 
Fleets of Motor Lorries, and similar businesses where ser- 
vices are rendered rather than goods produced. 

Operating Labour ; {See Direc t Labour). 

Operation C^osts : The ( ompiled records of revenue ex- 
penditure relating to the cost of production of articles which 
pass through a series of operations before completion. The 
cost of each operation is obtained as well as the total cost of 
the various operations and the cumulative effect of the wast- 
age. 

Ordering Level; That point between the maximum 
and minimum quantities of stock at which the storekeeper 
must make out a Purchase Requisition. 
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Organisation : The term given to the systematic co-ordin- 
ation of the many activities which go to make up a modern 
business enterprise. 

Output Costs : The records of comiulation of expendi- 
ture in industries where the production consists of one par- 
ticular kind of article or material, as in the case of Collieries, 
Ironworks, Brickworks, Breweries, etc. 

Outworkers : Those employees working away from the 
factory, etc., e.g., on customers’ own sites or in workers’ own 
homes. 

Overabsorbed Expense ; I’he excess of the amounts 
charged to orders, jobs or other cost units by pre-determined 
rates of absorption over and above the actual total overhead. 

Overhead Charges : The Indirect Expenses incurred 
over and above Prime Cost Expenditure. {See Oncost). 

Overheads : {See Oncost). 

Partly Finished Stock : {See Work-in-Progress). 

Payment by Results : Remuneration for increased effort, 
e.g., by means of piece work, premium bonus or similar 
system. 

Pay-off Note : Notification to the pay office of the wages 
due to an employee on the termination of his employment. 

Pay Roll : A detailed summary of the amount of wages 
to which each worker is entitled. 

Perpetual Inventory : The record of materials in the 
Stores provided by' the Bin Cards or Stores Ledger to 
facilitate regular checking and to obviate closing down for 
stock-taking purposes. After each movement of materials 
in connection with any Bin, the balance of stock in hand 
is entered on the Bin Card. The Bin Card balances are 
checked from time to time by means of the Stores Audit. 

Piece Rate : A method of remuneration by which the 
worker receives a definite amount for performing a stipu- 
lated quantity of work. 
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Piece Work Balance : The difference between piece work 
earnings and the value of the time taken calculated at stan- 
dard time rates. 

Planning Department: A section of the works staff 
whose duties comprise the arrangement of the work, opera- 
tions, and processes. 

Plant : Those items of producing machinery other than 
loose tools, those which are permanently fixed in position 
as distinct from portable tools. 

Plant Record : {See Machine Card). 

Policy : A term which implies the regulation or guidance 
of the affairs of an organisation towards the attainment of a 
definite objective. 

Pre-determined Cost : {See Standard Costs). 

Premium Earnings : That portion of workers’ remunera- 
tion over and above the guaranteed hourly, daily or weekly 
rates. 

Priestman Method : A method of remuneration by 
which all employees without exception benefit financially by 
an increased output. 

Prime Cost : The expenditure in materials, wages and 
other disbursements ,which can be definitely allocated or 
charged to a particular job, contract, etc. 

Prime Cost Materials : {See Direct Materials). 

Process Costing : The method of compilation of re- 
cords of expenditure relating to a given stage or process of 
manufacture where one article loses its identity during the 
process of manufacture, and where by-products may arise. 
Applicable to Chemical Works, Foundries, etc. 

Process Labour : (See Direct Labour). 

Process Materials : {See Direct Materials). 

Production Account : A classified and summarised state- 
ment in debit and credit form, showing the Works Cost of 
production of the whole of the output during a specified 
period. 
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Production Cost : (See Cost of Production). 

Production Efficiency : The ratio of actual cost or actual 
time to standard cost or standard time. 

Production Materials : (See Direct Materials). 

Production Order ; A written order by which instruc- 
tions are given as to the carrying out of stated jobs, etc. 

Productive Labour : (See Direct Labour). 

Productive Oncost ; (See Works Oncost). 

Progress Department: A section of the works staff 
whose duties comprise the following up of the progress of 
the different jobs and processes ; the supervision of the sup- 
plies of materials ; investigation into the causes of idle time, 
defective material, breakdowns and stoppages; and the 
preparation of reports on the progress of jobs and processes. 

Purchase Order : A document sent out by the Purchase 
or Buying Department to a trader, firm or company order- 
ing specified goods to be delivered to the Works. 

Purchase Requisition : An internal document sent by 
the Storekeeper to the Purchase or Buying Department, 
giving details of materials required to replenish his stocks, or 
for specific jobs, contracts, etc. 

Rate Cards : Cards used for recording details of the rates 
of pay of each worker. 

Ratio Numbers : (See Index Numbers). 

Raw Materials : Materials purchased or produced in a 
natural or mtmufactured state and forming the basic direct 
materiak of the units of production. 

Re-ordering Level : (See Ordering Level). 

Residual Value': Value of materials remaining after 
having been used in a process, and which may be used again 
in a similar or different manner. 

Rowan Method : A method of remuneration by which 
the daily rate is guaranteed and a bonus paid based upon 
the saving in time effected by the worker. 
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Running Contract : A contract providing lor the supply 
of a commodity over a specified period within which the 
buyer may from time to time order quantities of the com- 
modity on terms laid down in the contract. 

Running Costs : {See Operating Costs). 

Scrap Materials : Materials spoilt in the course of 
manufacture and the residue of raw materials accruing 
from operations or processes. 

Scrap Value ; The value of an asset at the end of its useful 
life, or of an article which is no longer wanted. 

Selling and Distributive Expense : A sub-division of 
Oncost. It comprises such items of expenditure as Adver- 
tising, Travellers’ Salaries and Commission, (Carriage Out- 
wards, etc. 

Service Department : Any department which provides 
motive power or implements for the running of* all or any 
of the productive departments. Examples are: Electric 
Power House, Steam Boiler Plant, Tool Shop, etc. Separate* 
cost records are compiled for each Service Department, and 
the cost of running such departments is apportioned over 
the Productive Departments in accordance with the amount 
of power, etc., used in each department. 

Shop Cost : Cost of the production of a particular shop, 
inclusive of oncost. 

Single Oncost Rate ; A flat rale of Works Oncost lor 
application to the whole of the products of a factory or 
works, as distinct from a departmental rate. 

Single Output Costs : {See Output Costs). 

Specification of Materials : {See Bill of Materials). 

Standard Costs : Pre-determined costs based upon a 
given set of conditions, and compiled for the purpose of 
testing by comparisons the efficiency or otherwise of actual 
costs. 

Stock : Finished products of the works and the products 
which have been partly completed and set aside for further 
treatment. 
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Stock Order : Written instructions to the factory detail- 
ing work to be manufactured for stock. 

Stock Record Card : A record card kept of items of 
materials and goods in stock. {See Bin Card), 

Storehouse : The Works Department where stocks of 
materials, finished parts, etc., are kept. 

Storekeeper : A person responsible for the safe custody 
of the goods delivered to him and for the issuing of goods 
required for specific jobs, etc. 

Stores : Stocks of materials, finished parts, etc., kept in 
the Storehouse for issue to production and maintenance 
orders as and when required. The term is also applied 
erroneously to the department where the stores are kept. 

Stores Audit : A continuous, or periodical, inspection of 
the stocks of materials in the Stores, with a view to checking 
the balances shown on the Bin Cards with the actual stocks 
in the Bins. 

Stores Code : A series of symbols indicating the various 
descriptions, sizes and qualities of materials. 

Stores Credit Note : A form stating the quantity, etc., 
of materials returned from a job, contract or process to the 
Stores as being in excess of requirements. {See Materials 
Credit Note). 

Stores Materials : {See Direct Materials). 

Stores Requisition : A document issued from a Works 
Department to the Storekeeper as an authority to issue the 
materials specified in the document. It is signed by the Fore- 
man of the Department or by the Works Manager. {See 
Materials Requisition). 

Stores Transfer Note : {See Materials Transfer Note). 

Stores Warrant : {See Stores Requisition). 

Straight Piece-Work : Any job or operation for which 
a definite stipulated price is paid to the worker, and for 
which the worker is not entitled to receive any further re- 
muneration in the form of a premium or bonus. 
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Strike : The refusal of the workers to accept employment 
on the terms and conditions offered by the employer. 

Sub-Contract : A contract made by the main contractor 
with another firm for the supply of a finished product, or for 
the processing of a product, or for a service (such as cartage), 
which is a part or component of the subject of the main 
contract. 

Swarf : {See Scrap Materials). 

Symbols : Letters or numbers allocated to certain classes 
of work or works jobs as distinct from consecutive numbers 
allocated to jobs for customers. {E.g.^ PR = Plant Repairs; 
BM = Building Maintenance, etc.). Symbols are also used 
to indicate different classes of waiting or idle time. 

Synthetical Industry : An industry which is concerned 
with the manufacture of commodities which have to be built 
up in a certain manner from the raw materials, e.g.^ Textiles 
and Steel Industries. {See Continuous Industry). 

System : The term given to the method of control adopted 
by the management for supervising the carrying out of the 
everyday duties of a business. 

Target Contracts : A term used in connection with large 
constructional contracts by which the agreed anticipated cost 
is treated as the Target Cost, and on the cost so determined 
the contractor is paid either an agreed percentage or a fixed 
sum to cover his oncost and profit, with generally a bonus for 
any saving on the target cost. 

Target Costing : {See Target Contracts). 

Taylor System : A method of remuneration by which 
the daily rate is not guaranteed, but which is based upon 
two piece rates, the lower rate operating up to loo per cent, 
efficiency, and the higher rate on output in excess of the 
stipulated standard. 

Terminal Costing : (See Job Costing). 

Time and Lime Contracts : (See Cost-Plus Contracts). 
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Time Book : A book formerly used for recording the times 
of arrival and departure of workmen. This method is now 
usually replaced by mechanical time-recorders. 

Time Card : (See Clock Card). 

Time Rate : The rate of wages paid to a worker on a time 
basis. 

Time Recorders : Mechanical devices for the automatic 
recording of workmen's time, Glcdhill Brook Time 

Recorder, et( . 

Time Sheet : A form used by workmen to record the 
amount of time spent by them upon each job, process, etc., 
upon which they have been engaged during the day or week. 

Ton Mile : A costing unit used in Operating Costs, 
especially in connection with Railway Goods Traffic, Motor 
Haulage, etc. The cost per ton mile is ascertained by divid- 
ing the total expenditure by the number of miles multiplied 
by the number of tons carried. 

Tool Check.s : Metal Checks used for keeping track of 
loose tools issued to workmen, the metal check in respect of 
the tool being replaced by a check bearing the workman’s 
number when a tool is issued to him. 

Tool Clearance Receipt : A note given to a worxer, 
when he leaves his employment, to the effect that he has 
accounted for all tools in his custody. 

Total Cost : This consists of Prime Cost plus Oncost. 
Stated more fully : Prime Cost plus Works Oncost = Works 
Cost; Works Cost plus Office Oncost™ Total Cost. (See 
All-In Cost). 

Train Mile : One of the costing units used in Operating 
Costs in connection with Railways, as represented by the 
total expenditure divided by the total number of miles 
covered by the train. 

Unabsorbed Expense : The excess of the total actual 
overhead over and above the amounts charged to orders, 
jobs or other cost units by pre-determined rates of absorption* 
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Uniform Costing : A system of uniform application of 
the principles of a costing method agreed upon and adopted 
by the whole, or the majority, of the manufacturers, or exe- 
cutives, in any specific industry. 

Unit Costing : A method of costing by an all-round unit 
of production where manufacture is continuous and the units 
are identical. It may be combined with process, operation or 
batch costing. 

Unit Expense Rate : A method of recovering oncost by 
means of a fixed charge per unit produced. 

Unit of Cost : {See Cost Unit). 

Unit of Production : The standard quantity, volume, 
weight or measurement used in Single Output Costing, e.g.^ 
standard barrel of beer in a brewery ; ton of saleable coal in 
a colliery; 1,000 bricks in a brickworks, etc. 

Unproductive Labour : {See Indirect Labour). 

Unproductive Oncost : {See Office Oncost). 

Variable Expenses : {See Floating Oncost). 

Variation Clauses ; Clauses inserted in a contract wliich 
provide that in the event of certain alterations in cost which 
are outside the contractor’s control, there shall be an adjust- 
ment of the payment made to him. 

Wages Abstract : An analysis of the productive wages 
paid for a given period in order to ascertain the amount 
applicable to each job, contraiT, process, etc. 

Wages Advice Note : A document sent to the cost office 
and wages department when amendments are made in the 
basis of a worker’s remuneration. 

Waiting Time : {See Idle Time). 

Wear and Tear : {See Depreciation). 

Working Costs : {See Operating Costs). 
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Work-in>Prooress ; Uncompleted jobs, or contracts, or 
other uncompleted work on hand at any particular time. 
The value of such work includes the proportion of oncost 
absorbed. (For financial purposes only, sometimes about 
two-thirds of the proportionate profit earned is also added). 

Works Cost : [See Factory Cost). 

Works Expenses : {See Factory Expenses). 

Works Oncost : Works expenditure on materials, labour, 
and other disbursements which cannot be definitely allo- 
cated or charged to a particular job, contract, process, etc. 

Works Oncost Suspense Accoun i : An account which 
is temporarily debited with the amount of Works Oncost 
accrued on Work-in-Progress (Uncompleted Jobs) at the 
end of a financial period. 

Works Order : {See Factory Order). 

Works Overheads ; (See Works Oncost). 



SPECIMEN EXAMINATION PAPERS 
The Institute of Chartered Accountants 


(Separate papers are not set on Costtyig, but individual (jues- 
ttons on this subject are incorporated in various papers). 


iNTERMEUUTE EXAMINATION. 

(August, 1942.) 

Book-keewng and Accounts (Including Partnershii>) 

3. A factory manufactures two different types of pencil, one 
round and the other oval. The following figures relate to 
output and costs for the month of August, 1942 : 


Hound Oval 

Pencils produced, dozens ... 12,000 2,400 

Direct Factory Cost; s. d. s. d. 

Materials 1 01 10 0 21 4 0 

Wages 366 10 o 98 14 0 

Rent, Power, Heat, etc. . . 90 o o 19 12 o 


£55^ o o £ji 9 10 o 


Costs not directly apportioned : 

Factory Supervision and Sundries 140 o o 

Packing Department, Wages 19 4 o 

ditto. Rent, Heating, etc. .. 90 o 

Selling and Management Expenses 186 12 o 

Factory supervision and sundries are allocated in proportion to 
the direct factory cost. Selling and management expenses 
and packing department expenses are treated as being the 
same for each type of pencil. Both types are packed in 
cartons of a dozen, costing 9s. 6d. per xoo cartons. 

Prepare a cost statement showing the cost of each type of 
pencil per dozen, packed. (All figures to be shown in pence 
and decimals to two places.) 
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The earnings of three different operators engaged on the same 
process for one week were : 

12 3 
£ a. d. £ s. d. £ s. d. 

Wages (piece work) 4190 5180 366 

And the Oncost at 2s. 6d. per 
hour applied to the cost 
of this process amounted 

to 600 600 600 

£jo 19 o £ii 18 o ;(;9 6 6 

In costing this process, should these differences in the output 
of each operator be observed? If you think so, give reasons. 
If you think not, state why and suggest a better method. 

2. The costs of three articles are made up as follows, viz. : 

123 
s. d. £ s. d. £ s. d. 

Direct Wages 280 16 o 6 15 o 

Material 14 o 16 o 3 12 6 

320 1120 10 76 

Oncost 80% 297 157 860 

Cost (exclusive of selling, 
delivery and general 

administration) ... £5 11 7 £^ ^7 7 £^S 13 6 

The total expenditure of the business for the year in which 
these costs were made up was : 

£ 

Wages, direct 100,000 

Wages, indirect 40,000 

Material 60,000 

Manufacturing Oncost other than Wages ... 88,000 


;£ 288 ,ooo 
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Is the above method of allocating Oncost a reliable one? 
Give reasons. 


3. The following are the Departmental Oncosts and Oncost rates 


of a manufacturing business 

i £ 

% 

% 

% 

% 


Fixed 

Floatingr 

Fixed 

Floating 

Total 

standard 

Dept. A ... 

960 

2.370 

33 

80 

II3 

100 

Dept. B 

Syo 

530 

38 

23 

61 

75 

Dept. C 

So 

370 

20 

90 

110 

70 

Dept. D 

330 

830 

17 

43 

60 

75 

Dept. E 

680 

690 

30 

30 

60 

75 

Dept. F 

380 

370 

23 

22 

4.5 

5 ^ 


Explain the use of the terms Fixed, Floating, Standard, in 
this table. 

In some cases the standard is exceeded, and in others it falls 
short of the total percentages given. Can you suggest a 
reason for this? 


4. The following is a schedule of the expenditure of a manu- 
facturing business for 1937, viz. : 



Departments 



A 

B 

c 


£ 

£ 

£ 

Direct Wages 

10,116 

4,690 

5.928 

Indirect Wages 

2,725 

1,106 

894 

Toolmakers 

629 

528 

242 

Power Consumed 

920 

292 

208 

Shop Sundries 

217 

70 

26 

Repairs to Plant 

548 

281 

75 

Depreciation of Plant 

272 

325 

169 

Rent and Rates 

992 

535 

529 

Stationery for Manufacturing Depts. 

50 

32 

69 

Supervision 

1,106 

427 

642 

Storekeeper's Wages 

128 

156 

no 
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£ 

Direct Materials consumed 29,678 

Advertising ir259 

Travellers' Salaries and Expenses 3*427 

Salaries of Office Staff 3,162 

Managing Director's Remuneration 1*500 

Professional Charges 210 

Rent and Rates of Offices and Showrooms ... 2,420 

Miscellaneous Expenses 192 

Bank Charges other than Interest 327 

Printing and Stationery 430 

Sundry Trade Subscriptions 16 


Calculate the Oncost rate of each department, using the Direct 
Wages as the measure of the Oncost. Also calculate the 
percentage of establishment charges to total manufactur- 
ing cost. Why is some of the expenditure divided into 
A, B, and C, and some not? 


5 - 


The Direct Wages and Oncost expenses for each quarter of 
1941 were: 


Wages 

Oncost 


T 2 

I £ 

20.000 30,000 

30.000 32,000 


3 

£ 

36.000 

32.000 


A 

£ 

45.000 

36.000 


The variations are due to seasonal fluctuations in output. In 
the fourth quarter an estimated cost was prepared for 
tendering purposes as follows : 

£ s- d. 

Direct Wages ... 10 o o 

Oncost 800 


liZ o o 


Do you approve of this estimate? Give reasons for your 
answer. 


6. What are the advantages of departmentalising the Oncost 
expense of a manufacturing business : 

(i) In controlling expenditure; 

(ii) In ascertaining the costs of individual products? 
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It is sometimes said that one advantage is the ascertainment 
of the profits of each department, but this is rarely true. 
Can you see why? In what circumstances can depart 
mental profits be ascertained ? 


The Institute of Cost and Works Accountants 

Intermediate Examination. 

(June, 1942.) 

Costing. Part I — ^Labour. 

(Time allowed . Two hours ) 

(Questions numbered i, 2, 3 and 4 are compulsory. Candidates 
should attempt two only out of the remaining questions numbered 
5, 6 and 7.) 

1 . How would you determine the labour cost of work-in-progress 

in a chemical works, where there are apt to be large varia- 
tions in the amount of work-in- progress at the end of 
individual months? 

Show a monthly labour account as it would appear in tin* cost 
accounts. 

2. In a factory where each direct operator is paid piece work and 

there is no alternative to paying indirect operators day 
work, describe a method of control whereby total indirect 
wages would vary as nearly as possible in the same pro- 
portion as variation with direct wages. 

3. Describe the duties of each department, and the equipment 

required, to account for the labour costs in a manufactur- 
ing organisation where there are, say, i.ooo employees 

4. What records would you require to be kept by transport 

vehicle drivers and their mates where a system of allow- 
ances based on the number of deliveries and collections per 
journey is in force? 
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How would you safeguard the Transport Contractor's interest 
under these conditions? Illustrate by draft forms where 
necessary. 

5. Describe the routine of preparing and completing the Wages 

Sheet when using an addressing machine. What other 
purposes can the machine serve in the Wages Department? 

6. In a small Works the question of installing a time recorder 

was discussed, and because of the scattered departmental 
location it was felt that the use of a centrally placed clock 
would result in too much time being lost in contacting 
the clock. Suggest means to overcome this difficulty. 

7. Describe a method for the analysis of Wages and the form 

in which the analysis will result. State how the control 
totals will be obtained and to what source the analysis will 
be posted. 


Costing. Part II — Materials. 

(Time allowed: Two hours.) 

(Questions numbered 1,2,3 4 compulsory. Candidates 

should attempt two only out of the remaining questions numbered 
5, 6 and 7.) 

1. A proposal is made to price stores issues at the last known 

price. Give your views on the advantages and dis- 
advantages of such a system and state how you would value 
stores at stock-taking. 

2. Outline the points on which you would require to be satis- 

fied before passing invoices for payment for materials 
received, and the means by which you would ensure 
that payments for materials and services are not duplicated. 

3. Justify the use of the replacement value of materials in 

product costs instead of the actual cost, 

4. There is a considerable discrepancy between the Book Value 

of finished stocks and the valuation of the stock as taken 
physically at the year end. What are the likely causes 
of this discrepancy and what system would you introduce 
in order to tighten the control ? 
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5. Draft a Material Waste Report in any industry with which 

you are familiar, and state how the figures would be 
obtained. 

6. In certain industries material of a given grade or quality is 

purchased, which necessitates re-grading, thereby securing 
several grades of material of differing market values. State 
how you would apportion equitably over several grades 
a cost which applies jointly to all. 

7. A factory uses large quantities of coal for power and for 

heating kilns. Discuss the problems involved in attempt- 
ing to keep exact stock records and say how you would 
overcome difficulties. 


Costing. Part III — General Expenses. 

(Time allowed: Two hours,) 

(Questions numbered i, 2, 3 and 4 are compulsory. Candidates 
should attempt two only out of the remaining questions numbered 
5, 6 and 7.) 

1. Upon what basis would you allocate the cost of the following 

service departments : 

(а) Those which render service of a clerical or office type; 

(б) Those which render service in connection with the 

handling of materials; 

(c) Those which render service of a mechanical nature, or 

which require extensive mechanical equipment for 
their operation; 

(d) Those of a general nature which render service in the 

form of comfort or convenience, or other depart- 
ments which incur expenses of a miscellaneous 

natuie? 

2. If Overheads are analysed into the three undermentioned 

groups : 

(a) Works; 

(b) Administration; 

(c) Selling and Distribution; 

describe the methods by which you would absorb these 
Overheads in a system of multiple costing. 
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Royalties 

650 

Depreciation (for the month) 

500 

Repairs 

200 

Stable Expenses 

120 

Rent and Rates 

200 

Pithead OfiSce — 


Salaries 

100 

Postages, Telephones, etc. 

50 

Insurances 

150 

Heating and Lighting 



Selling Expenses — 


Agency Charges 

250 

Advertising 

50 

Office Sundries 

40 

Bank Charges 

50 

Discounts, Dr. 

200 

Bad Debts 

50 

Rents of Cottages, Cr 

100 

Coal Sales 8,800 tons 

13^750 


The value of the Coal Stock at the 30th September, 1940, was 
;fi,i5o (l, 200 tons). 

Calculate Pithead Cost and Total Cost per ton produced and 
prepare a statement for the Board showing the result of 
the month's working. 



INDEX 


A 

Absentee Workers 4s 

Absolute Ton-Mile 183. 205 
Absorption of Oncost ... S05 

Adding Machine, Burrough's 205 

Addressograph aoa 

Administrative Expanses 205 
Administrative Oncost 

7. 8, 95, 106 
Administrative Overheads 95 

Advertising 8, 108 

Advice Note 64. 76 

Alligation 205 

AIMA Cost 105 

Allocation of Oncost 

95 et seq,, ao5 

Amortisation S05 

Analysis of Oncost 105 

Analytical Industry ... S05 

Anciilazy Labour S05 

Apportionment of Oncost S05 

Appreciation 205 

Architects* Fees 70 

Arrangement of Bins ... 74 

Arrangement of Stores ... 73 

Ascertained Cost ao6 

Assembly Industry ao6 

Audit of Stores ... 80, sa4 

Auxiliary Labour ao6 


B 

Balance and Debt Method 


49, ao6 

Balance Method ... 49, so6 

Batch Costing ... 16, ao6 

B«laux Point Premium Plan so6 

Bill of Materials ... 63, ao6 

Bin Cards 74, 206 

Bins— 

Arran^ment of 74 

Functum of 73 


Bonus, Premium Methods 

50 et seq. 

Rooks and Accouftts, Cost 

113 et sea. 

Bought Book 04 

I 


Break Clause S07 

Brick Works Cost Sheet ... 180 

Britannic Calculator ... 203 

Budgetary Control 

191 et seq. 207 

Buildings, New 118 

Bulk Materials 207 

Bunch Costing 207 

Burden 207 

Burrough's Adding Machine 203 
By-product 175, 207 

C 

Calculating Machines ... 203 

Card Time Record 28 et seq. 

Car Mile 207 

Carriage- 

Inwards 9 » 

Outwards 107 

Cash Discounts 88 

Chargeable Expenses ... 207 

Charts and Graphs 194 et seq. 
Check or Disc ^lcthod 25 et seq. 
Chemical Process Sheet 174 

Circular Chart 199 

Clock Card 207 

Code 207 

Collective Payments by Results 

207 

Colliery Cost Sheet ... 178 

Commercial Ton-Mile 183, 207 
Completed Jobs Account 126 

Completed Stock 208 

Component 208 

Composite Costing ... 16, 208 

ComptomOter 203 

Constant Charges 96 

Constant Expenses ... 208 

Consumable Stores ... 208 

Continuous Industry ... 208 

Continuous Inventory ... 208 

Contract Accounts 162, et seq. 

Contract Costing 14 

Contract System ... ... 208 

Contract Work 50 


Control Accounts 155 et seq., 208 



ELEMENTS OF CX)STING 


24fi 


Conversion Cost 

208 

Convertible Stores ... 

208 

Co-Partnership 

Cost Accounting- 

20Q 

Definition of 

209 

Objects of 

3 

Principles of ... 1 

et seq. 

C-ost Allocation 

209 

Cost Audit 

Cost Books and Accounts 

209 

123 et seq., 155 

et seq. 

Cost Control 

209 

Cost Estimating 

209 

Cost Examination' 

209 

Cost Finding 

209 


Costing — 

And Intimating 4 

Methods 172 et seq. 

Records, Diagram of ... 151 

Systems, Essentials of ... 2 

Cast Investigation 209 

Cost Journal 124 

Cost Ledger Control Account 158 

Cost of Costing 2 

Cost of Production 209 

C-ost of .Sales Account ... 160 

Cost-Plus Contracts ... 209 

Cost-Plus Costing ... 17, 210 

Cost Premium Method 55, 210 

Cost Sheets 172 et seq., 210 

Cost Summary 210 

Costs, Units of ... 18, 210 

Credit Note 82 

Cumulative Graph ... ig8 


D 


Daily Time Sheet ... 

36 

Day Rate 

46 

Day Rate Method ... 

. 46 

Daywork 

210 

Daywork Method . . . 

. 46 

Dead Charges 

210 

Defective Products 

116 

Defective Work 

210 

Defective Work Charges 

210 

Defective Work Report 

210 

Deferred Charges ... 

210 

Deferred Credits . . . 

210 

Deferred Maintenance 

210 

Delivery Notes 

64. 211 

Departmental Costing 


16. 

183, 2tl 

Departmental Oncost 

104, 211 

Depiction 

211 

Dcpreciaf'on 

112, 211 


Differential Oncost ... 211 

Differential Piece Rate 

^stem 211 

Differential Piece Work 48 

Direct Expenses 69 et seq., 211 
Direct Expenses Account 159 

Direct Labour 22 et seq., 211 
Direct Labour Hour ... 211 

Direct Materials 61 et seq., 211 

Direct Purchases 212 

Direct Wages — 

Chart of 197 

Definition of 212 

Graph of 497, 198 

Oncost Basis 100 

Dischaige Note ... 24, 212 

Discounts — 

Cash 88 

Trade 88 

Distribution Expenses ... 212 

Distribution of Shares ... 56 

Distribution of Stock ... 56 

Distributive Expenses 

7. 8. 95» 

Drawing Office Expenses 119 

Drawing Office Materials 119 

Duplicating Machines ... 202 


£ 


Electricity Works Cost Sheet 182 
Elements of Cost ... 5, 212 

Emerson Efficiency Bofius 



54. 

Employees — 

Record Card 

2S 

Records of 

25 

Establishment Charges 

6, 212 

Estimates 

212 

Estimating 

4. *18 

Expense Budget . . . 

212 

Expense Burden . . . 

6, 212 

Expense Materials ... 

212 

Expenses — 

Administrative . . . 

... 205 

Chargeable 

... 207 

Constant 

... 208 

Direct ... 69 et seq., 211 

Experimental 

212 

Factory 

... 212 

Indirect 

... 214 

Selling and Distributive 

8, 

107, »tj 

Works 

... t»8 

Experimental Expenses 

... tit 

Experiments 

... 117 



INDEX 


247 


f 


Factory Cost 7, 8, 21* 

Factory Expenses 212 

Factory Oncost 7, 8 

Factory Order 213 

Financial Accounts 143 et seq. 
Financial Records of Mat- 
erials 63 

Finished Goods Account 159 

Finished Material Waste 213 

Finished Parts 213 

Finished Stock 213 

Finished Slock Account ... 127 

Fi.xcd Assets 213 

Fixed Charges 96 

Fixed Instalment Method 

of Depredation 113 

Fixed Oncost 213 

Fixed Overheads 213 

Fixed Price Contract 213 

Floating Assets 213 

Floating Oncost 213 

Floating Overheads 213 

Fluctuating Charges . . 96 
Free Competitive Tender 213 


G 


Gantt Bonus Method 55, 213 
Gas Works Cost Sheet ... 175 

Gate Card 214 

General Cost Ledger 

128, 139 et seq. 
Gestetner Duplicator ... 202 

Goods Received Book 

64, 66, 77, 214 
Goods Received Note 77, 214 
(Graduated Piece Work ... 49 

Graphs and Charts 194 et seq. 
Guarantee Pay 21 1 


H 

Halsey - Weir Premium 

Method 51, 214 

High Wage Plan 57 

Hire of Plant 69 

Hollerith Machine ... 203 

Hourly Rate 214 


I 

Idle Time ... 35, 117, 214 

Income Tax 108 

Income Tax Deductions 39 


Index Figures 190, 214 

Index Numbers 190, 214 

Indirect Expenses . 214 

Indirect Labour 215 

Indirect Materials . 215 

Indirect Oncost 215 

Indirect Wages 

Interest ... 119, 215 

Interlocking System ... 215 

Inventory. Perpetual 79, 220 

Invoice Book 6| 

Invoices 64 

Invoice Stamp 66 

Iron Foundry Cost Sheet 177 

Issue of Stores 81 

J 

Job Card 35» 215 

Job Costing ... 13’, 122, 215 

Job Cost Ledger 125, 137 et seq. 

Job Cost Ledger Account 126 

Job Number 215 

Job Rate 215 

Job Tickets S5» 215 

Journal, Cost 125 

K 

Key Time Recoidcr 32 


L 


Labour — 

Direct 211 

Indirect 215 

Productive 222 

Unproduciivc 227 

Ledger — 

Cost Job 123, 125 et seq. 

General 123, 128 et seq. 

Private Contract ... 127 

Private Job 127 

Stores 79 

Limited Competitive Ten- 
der r* 

Limited Price Contract ... 216 

Lock-out 216 

Loose Tools ii5> 216 

Loose Tools Account ... 115 

Lump Sum Contract ... 216 

M 

Machine Card 216 

Machine Hour Rate 102, 216 



ELEMENTS OF COSTING 


2 ^ 


Machines — 


Calculating 

... 203 

Duplicating 

208 

Maintenance 

216 

Maintenance Materials 

... 118 

Management 

216 

Manual Hour Rate 

101, 217 

Manufacturing Account tag, 130 

Manufacturing Budget 

... 217 

Manufacturing Cost 

217 

Manufacturing Order 

... 217 

Mass Production ... 

217 

Materials — 


Abstract 84, 

85. 217 

Bill of 

63, 206 

Credit Note 

82, 217 

Direct ... 61 et seq., an 

Expense Basis 

104 

Financial Records 

... 63 

Indirect 

... 215 

Maintenance 

118 

Packing 

... 118 

Pricing of 

86 

Raw 

222 

Requisition . . 

81, 217 

Specification List 


Transfer Note ... 

8s 

Transfer Slip 

... 217 

Valuation of 

67. 88 

Maximum Price Contract a 17 

Maximum Stock ... 

218 


Mechanical Appliances 

202 et seq. 

Mechanical Time Record- 
ing Clock a8 

Merrick Differentia] Method ai8 

Metal Checks ai8 

Methods of Costing 

IS et seq,, 17s et seq. 

Minimum Stock siS 

Motor Haulage Cost Sheet 181 

Moulds 117 

Multiple Costing 16, 181, si8 
Municipal Costing ... 17, si8 


N 

New Buildings 118 

New Plant and Machinery 118 
Non-Competitive Tender si8 
Non-Productive Labour ... si8 
Non-Productive Oncost ... ' si8 
Normal Cost Si8 


O 

Obsolescence 11s, siS 


Office Expenses ... iiget seq 
Office Oncost 


7, 8, 107 et 

seq., 210 

Office Oncost Account 

... 160 

Office Oncost Adjustment 

Account 

150 

Office Oncost Suspense Ac- 

count 

2ig 

Office Overheads 

219 

Oil Refinery Cost Accounts 176 

Omnibus Order 

219 

On Charges 

... 219 

Oncost — 


Absorption of 

... 205 

Administrative . . . 

95> 

Allocation of 95 et 

seq., 205 

Analysis of 

... 105 

Definition of . . 

6, 219 

Departmental 

211 

Differential 

211 

Distributive 

9.5 

Factory 

... 1 , 8 

Fixed 

213 

Floating 

... 213 

Indirect 

... 215 

Materials 

... 219 

Nature of 5 et seq.. 

95 et seq. 

Office 

7» 8, 218 

Over-recovery of 

... 150 

Productive 

222 

Selling 

95 

Under-recovery of 

... 150 

U nproduc tive 

227 

Works 7, 8, 97 et seq., 228 

Work in Progress 

120 

Open Tender 

... 219 

Operating Costing 13, 15, 181 

Operating Costs 

... 219 

Operating Labour ... 

219 

Operation Costs 

... 219 

Ordering Level 

76. 219 

Ordinary Piece Work 

47 

Organisation 

220 

Output Costing 

15. 178 

Output Costs 

220 

Outside Staffs 

42. 119 

Outworkers 

42, 220 

Overabsorbed Expense 

... 220 

Overhead Chaiges ... 

220 

Overheads 

6, 220 

Over-recovery of Oncost 

... 150 

Overtime 

33. 3« 

F 


Packing Materials ... 

118 

Partly Fini^ed Stock 

... 210 



INDEX 


<49 


Paiterns 69, 117 

Patterns Register 113 

Payment by Results ... aso 

Pay Note 37, 39 

Pay-off Note aao 

Pay Roll 33, 34, «ao 

Perambulating Storekeeper 80 
Perpetual Inventory 79, sno 

Piece Rate 2 no 

Piece Work Balance ... «si 
Piece Work Methods 47 et seq 
Planning Department ... 221 

Plant 221 

Plant and Machinery, New 118 

Plant Record 221 

Plant Register 113 

Policy 221 

Powers Machine 203 

Predetermined Cost ... 221 

Premium Bonus Methods 

50 et seq. 

Premium Earnings ... 221 

Pricing of Materials ... 62 

Pricing of Requisitions 86 
Pricstman Method ... 55, 221 

Prime Cost — 

Bases of Oncost ... 98 et seq. 
Definition of ... ... 221 

Direct Expenses ... 69 et seq. 
Direct Laoour ... 2x et seq 
Direct Materials ... 61 et seq. 

Materials 221 

Nature of 5 

Private Contract Ledger 127 
Private Job Ledger ... 127 

Process Costing 13, 14, 173, 221 

Process Labour 221 

Process Materials 221 

Production Accounts 

167 et seq., 221 

I’rodiiciion Cost 222 

Production Efficiency ... 222 

Production Materials ... 222 

Production Order 222 

Productive Labour ... 222 

Productive Oncost 222 

Profit Sharing Plan ... 57 

Progress Department ... 222 

Purchase Order 63, 66, 89, 222 
Purchases Journal ... 64, 65 

Purchases Requisition 75, 89, 222 
Purchasing Department ... 6i 


R 

Racks 73 

Radial Time Recorder ... 32 


Railway Delivery Note ... 78 

Rale Cards 222 

Ratio Figures 190 

Ratio Numbers ... 190, 222 

Raw Materials 222 

Receipt of Stores 76 

Rcconcilliation Account 149 

Reconciliation of Books 

145 et seq 

Reconciliation Statement 



146 et 

seq. 

Records of Employees ... 

<3 

Records of Stores , 


76 

Reducing Instalment 


Method of Depreciation 


Remuneration or Workers 



45 “ 9 - 

Re-ordering Level 

... 76, 

222 

Requisitions — 



Materials ... 


217 

Pricing of ... 


86 

Purchases ... 

63. 89, 

222 

Stores 

81, 

22 1 

Residuals 


175 

Residua] Value 


222 

Retention Money 


164 

Rowan Method 

5 L 

222 

Running Contract 


*<3 

Running Costs 

183 223 


S 

Sales Production Account 173 

Scrap 116 

Scrap Materials 223 

Scrap Value 223 

Selling and Distributive 

Expenses 7, 8, 95, 107, 20.} 
Selling Expenses 7, 8, 95, 107 
Service Department 106, 223 

Shares, Distribution of . 56 

Shop Cost 223 

Single Costing 15, 178 

Single Oncost Rate ... 223 

Single Output Costs ... 223 

Situation of Stores ... 72 

Slide Rule 204 

Sliding Scale 48 

Special Order Costing ... 14 

Specification of Materials 223 

Standard Costing 17, 190 ct seq. 

Standard Cost of Produc- 
tion i9i> 

Standard Costs 223 

Standing Costs 183 

Steel Re-rolling Mill Cost 
Sheet 179 



150 ELEMENTS 

Stint Method 58 

Stock MS 

Stock, Distribution of ... 56 

Stock Order xjr4 

Stock Record Card ... 214 

Storehouse 224 

Storekeeper 224 

Stores — 

Accounts 90 

Adjustment Account ... 81 

Arrangement of 73 

Audit 80, 224 

Code 224 

Consumable 208 

Convertible 208 

Credit Note 224 

Definition of 224 

Issue of 81 

Ledger 79 

Ledger Control Account 159 

Materials 224 

Materials Returned to 82 

Nature of 72 et seq. 

Receipt of 76 

Records 78 

Requisition ... 81, 224 

Situation of 72 

Transfer Note 22.1 

Valuation of ... 67. 88, 146 

Warrant 224 

Straight Piece Work 47, 224 

Strike 225 

Sub-Contract 225 

Surveyors’ Fees 70 

Suspense Accounts 

120. 129. 219. 228 

Swarf 116, 225 

Symbols 89, 225 

Synthetical Industry ... 225 

System 225 

I 

Target Contracts 225 

Target Cost 17 

Target Costing ... 17, 225 

Taxes 9 

Taylor Piece Work System 

48, 225 

Templates ... ^ 117 

Terminal Costing ... 14, 225 

Time and Lime 225 

Time Book ... 26, 27, 226 

Time Cards 226 

Time Rate ... 226 

Time Rate Method ... 46 

Time Record Card ... 29 


OF COST*lNG 


Time Recorders 226 

Time Recording Clock 28 et seq. 
Time Records — 

Check 25 et seq. 

Clock iS et seq, 

Time-Sheet ... $$ et seq., 226 
Time Work Method ... 46 

Ton- Mile 183, *226 

Tool Checks...- 226 

Tool Clearance Receipt 24, 226 
Total Cost ... 6 et seq., 226 

Trade Discounts ... 86, 88 

Train-Mile 226 

Transfer Note 83 

Transfer of Materials ... 83 

Travelling Expenses ... 69 

Trial Balance 141 

Typewriter ... 203, 20| 


U 


(Jnabsorbed Expense ... 226 

Und'er-recovery of Oncost 150 
Uniform Costing 

17, 188. et seq., 227 

Unit Costing 15, 227 

Unit Expense Rate 104, 227 

Unit of Cost 18, 227 

Unit of Production ... 227 

Unproductive Labour ... 227 

Unproductive Oncost 227 


V 


Valuation of Stores 

66, *88. 146 

Variable Charges .. 

96 

Variable Expenses .. 

227 

Variation Clause 

. ... 227 


W 

Wages — 

Abstract ... 36 et seq., 227 

Account 160 

Advice Note ... 24, 227 

Book S3, 34 

Direct 21a 

Indirect 215 

Preparation of ... 39 et seq. 

Stamp 40 

Waiting Time 35, 117, 2*7 
Warehousing Rate, Oncost 104 

Wastage 177 

Wear and Tear 227 



INDEX 


151 


Weekly Time Sheet 

... .ss 

Working Costt ... 

... 227 

Work-in-frogres*— 

Account 

*59 

Definition of 

... 228 

Oncost on 

120 

Profit on 

... 16s 

Works Cost 

6, 8, 228 

Works Expenies— 

Chart of 

196, 197 

Definition of 

... 228 


Graph of 195. 197 

Nature of ... iit et seq. 
Works Oncost 7, 8, 96 et seq,, aaS 
Works Oncost Account ... i6o 
Works Oncost Adjustment 

Account 150 

Works Oncost Suspense 

Account 2*8 

Works Order fi2, 63, 89, 228 
Works Overheads ... 95, 228 

Works Symbols 89 



